MOV  2  1  1973 


■is/s 

SAN  FRANCISCO 
PUBLIC  LIBRARY 


GOVERNMENT  INFORMATION'  r^MTPP 

SAN  FRANCISCO  PUBLIC  i LIBRAE 


REFERENCE  BOOK 
Not  to  be  taken  from  the  Library 


) 


DOCUMENTS  DEPARTMENT 


3  1223  90187  3738 


Digitized  by 

the  Internet  Archive 

in  2015 

https://archive.org/details/annualreportofd1970sanf_0 


IV  DEPARTMENT  OF  PUBLIC  WORKS 
HTY  AND  COUNTY  OF  SAN  FRANCISCO 


ANNUAL  REPORT 
1969-1970 


DOCUMENTS 

1  1971 


ANNUAL  REPORT 


OF  THE 


DEPARTMENT  OF  PUBLIC  WORKS 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


JUNE  30,  1970 


JOSEPH  L.  ALIOTO 

MAYOR 

THOMAS  J.  MELLON 

CHIEF  ADMINISTRATIVE  OFFICER 

S.  MYRON  TATAR  I  AN 

DIRECTOR  OF  PUBLIC  WORKS 


□ 


MATERIAL  COMPILED  BY  JOHN  A.  JELINCICH,  BUREAU  OF  ENGINEERING 


TABLE  OF  CONTENTS 


DIRECTOR'S  LETTER  OF  TRANSMITTAL   4 

BUREAU  OF  ENGINEERING   6 

BUREAU  OF  ARCHITECTURE   42 

BUREAU  OF  BUILDING  INSPECTION   64 

Central  Permit  Bureau   87 

MAINTENANCE  AND  OPERATION  BUREAUS   95 

Bureau  of  Water  Pollution  Control   97 

Bureau  of  Street  Repair   109 

Bureau  of  Building  Repair   116 

Bureau  of  Street  Cleaning  and  Planting   124 

ADMINISTRATIVE  BUREAUS: 

Bureau  of  Accounts   141 

Bureau  of  Personnel  Administration   145 


DOCUMENTS  DEPT. 
SAN  FRANCISCO 
PUBLIC  LIBRARY 

Qr/d] 

COVER  PHOTO 
EMBARCADERO  PLAZA  FOUNTAIN 

Located  at  the  eastern  terminus  of  Market  Street,  the  City's  main  boulevard,  it  is 
bounded  by  the  Embarcadero  Freeway  on  the  east,  Mission  Street  on  the  south, 
Clay  Street  on  the  north  and  Steuart  Street  and  the  Embarcadero  Center  develop- 
ment complex  on  the  west. 

The  fountain's  basic  elements  are  101  precast  light-weight  aggregate  concrete 
hollow-core  boxes  rouqhly  1 1  feet  in  length  and  5  feet  square.  37  of  these  elements, 
each  weighing  10  to  11  tons,  form  the  rear  base  wall.  The  remaining  64  elements, 
each  weighing  5  to  6  tons,  are  positioned  in  various  projecting  relationships  and 
reach  a  height  of  approximately  30  feet  above  the  floor  of  the  pool,  some  being 
cantilevered  as  much  as  15  to  20  feet  over  the  pool.  These  concrete  elements  are 
welded  with  structural  steel  tubes  as  their  cores,  or  with  high-tension  non-corrosive 
alloy  steel  imbedded  within  their  walls. 

Behind  the  north  wall  of  the  fountain  an  underground  vault  contains  the  mechani- 
cal and  electrical  equipment  which  will  recycle  30,000  gallons  of  water  per 
minute. 

Sculptor  of  the  Embarcadero  Plaza  Fountain  is  Armand  Vaillancourt  of  Montreal, 
Canada. 


Photograph  by  John  A.  Jelincich,  Bureau  of  Engineering. 
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Annual  Report 
1969-1970 


Mr.   Thomas  J.   Mel  1  on 

Chief  Administrative  Officer 

City  and  County  of  San  Francisco 

Dear  Mr .   Mel  1  on : 

In  compliance  with  the  provisions  of  Section  20  of  the  Charter  of 
the  City  and  County  of  San  Francisco,    I    submit  the  report  of  the 
Department  of  Public  Works  for  the  fiscal   year  ending  June  30,  1970. 

The  Department  budget  totaled  $29,005,989  from  the  following  budgeted 
sources:     General   Fund,   Special   Gas  Tax  Street   Improvement  Fund  and 
Road  Fund.     The  amount  actually  expended  was  $21,900,^+29,  which  does 
not  include  large  encumbrances  being  disbursed  for  capital  improve- 
ment projects. 

During  the  year  the  Department  awarded  281   public  contracts  for  a 
total   bid  amount  of  approximately  $25,500,000.     These  figures,  com- 
paring with  those  of  the  previous  year,    represent  a  decrease  of  31 
contracts,   but  an  increase  of  almost  $7,000,000   in  the  value  of 
contracts . 

Construction  projects  of  wide  general    interest  or  of  substantial 
scale  completed  or  under  construction  during  the  year  included: 
Candlestick  Park  Stadium  Expansion  and  Various   Improvements,  Upgrad- 
ing of  Water  Pollution  Control    Plants  and  Sewerage  Facilities, 
Service  Building  for  the  Medical   Center,   Glen  Park  F.A.C.E.  Area 
Streets,   Portable  Buildings  for  Various  Schools,   Army  Street  Circle 
Channelization  -  Phases   I   and   II,   Grattan  School   and  Marina  Public 
Parki  ng  Fac  i 1 i  ty . 

Private  building  activity  continued  at  a  high  cost  volume  with 
essentially  high-rise  structures  accounting  for  all   of  the  increase. 
The  total   value  of  the  construction  work  for  which  building  permits 
have  been  issued  is  estimated  to  be  $302,000,000,   an   increase  of 
59%  over  the  previous  year. 

During  the  year  the  Department  participated  heavily  in  time  and 
effort  on  several   unusual   activities.     A  solid  waste  disposal  con- 
tract was  finalized  with  the  City  of  Mountain  View,  whereby  for  a 
five  year  period,   San  Francisco's  solid  wastes  will   be  truck  hauled 
to  Mountain  View  for  disposal   by  sanitary  landfilling,   the  site  of 


Mr.   Thomas  J.  Mellon 
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which  will  eventually  be  developed  for  recreational   purposes.  Also 
drastic  changes  in  traffic  control,  consisting  of  establishing 
large  numbers  of  truck  loading  zones  and  of  expanding  and  changing 
the  one-way  street  system,  were  instituted  in  the  downtown  area  in 
an  effort  to  reduce  the  tremendous  traffic  congestion  in  the  area. 
In  addition,  a  very  extensive  survey  was  made  on  all   schools  in 
the  City  to  determine  the  extent  and  the  cost  of  reconstructing  or 
replacing  all   unsafe  schools  which  do  not  conform  with  current  State 
structural  requirements. 

Once  again,    I  wish  to  extend  my  sincere  thanks  to  the  Assistant 
Directors,   the  Bureau  Heads,   their  staffs  and  the  personnel  of  the 
Department  for  their  usual   fine  efforts  and  cooperation.     I   am  also 
deeply  appreciative  of  the  generous  help  and  support  you  and  your 
staff  have  given  me  throughout  the  year. 


S.  M.  Tatarian 

Director  of  Public  Works 
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BUREAU  OF  ENGINEERING 
Robert  C.  Levy,  City  Engineer 

In  categorizing  the  varied  activities  of  the  Bureau  of  Engineering,  which  have  been  reported 
upon  in  detail  in  prior  Annual  Reports,  probably  the  simplest  overview  may  be  obtained  by  ana- 
lyzing the  distribution  of  employees  engaged  in  the  major  activities. 

28%  in  Sanitary  Engineering.  This  includes  design  and  construction  of  sewers,  and  the  studies, 
design  and  construction  of  our  water  pollution  control  facilities. 

50%  in  streets.  This  includes  the  design,  construction,  improvement,  and  operation  of  the 
City's  street  system,  including  traffic  engineering.  In  addition,  this  category  includes  City  off-street 
parking  facilities,  street  beautification,  street  lighting  and  the  undergrounding  of  overhead  wires. 

1 1%  in  engineering  for  other  City  departments  and  agencies.  The  majority  of  the  work  is  for 
the  Recreation  and  Park  Department,  for  which  we  provide  all  engineering  services,  but  also  in- 
cludes work  for  the  Department's  Bureau  of  Architecture,  and  certain  work  for  the  Redevelopment 
Agency,  BART,  and  the  State  Division  of  Highways. 

1 1%  in  direct  contact  with  the  public,  including  sidewalk  inspection,  and  information  to  the 
public  and  to  contractors  on  such  items  as  sewers,  sidesewers,  and  street  grades. 


CONTRACTS  AWARDED  AND  PAYMENTS  MADE 
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CURRENT  CONTRACT  DATA  SUMMARY 
Showing  All  Contract  Work  Awarded  or  Under  Way 
July  1,  1969  -  June  30,  1970 


CONTRACTS  AWARDED  AMOUNT 
EXPENDED 

AGGREGATE  FISCAL  YEAR 

TABLE               TYPE  OF  CONSTRUCTION  NO.  VALUE  1969  -  1970 

A     MAJOR  THOROUGHFARES 

A-l   Street  Construction  3  $  2,698,994.00  $1,430,627.43 

A-2  Channelization  &  Traffic  Signals  4  117,652.70  258,575.67 

B     SECONDARY  ROADS 

B-l    Reconstruction  9  748,540.23  458,539.82 

B-2  Resurfacing  3  232,716.10  102,150.00 

C     STREET  IMPROVEMENT 

C-l   Assessment  Proceedings  6  277,531.29  372,840.73 

C-2  Private  Development  0  1 8,920.00 

D     ENVIRONMENTAL  WASTE  CONTROL 

D-l  Pipe  Sewers  8  811,562.79  969,995.40 

D-2  Monolithic  Sewers  2  662,235.50  1,058,197.41 

D-3  Treatment  Plants  7  3,211,366.00  2,772,272.08 

D-4  Pump  Stations  2  57.179.48  47,181.48 

E     STREET  BEAUTIFICATION  34  1,536,681.56  1,138,612.48 

F     RECREATION  PARK  15  1,352,632.31  642,510.67 

G  MISCELLANEOUS 

G-l  Public  Buildings  &  Structures  6  149,036.00  340,069.99 

G-2  Parking  Facilities  2  57,906.00  277,804.57 

G-3  Slides  5  65,187.06  89,018.54 
G-4  Auxiliary  Water  S.S. 


TOTALS        106       SI  1,979,221.02  $9,977,316.27 
ENGINEERING  PLANS  AND  SPECIFICATIONS  FOR  OTHERS 
ESTIMATED  COST 

Bureau  of  Architecture 

35  Contracts  $  755,370.00 

B.A.R.T.D. 

7  Contracts  594,900.00 


GRAND  TOTAL  $13,329,491.02 
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SANITATION 

Governmental  and  public  interest  in  ecology  has  been  growing  over  the  past  2  or  3  years  in 
every  ramification.  In  the  case  of  the  Department  of  Public  Works  and  its  Bureau  of  Engineering 
the  greatest  emphasis  in  ecological  fields  has  been  in  the  field  of  sanitation  and  its  effects  on  pollu- 
tion of  bay  and  ocean  waters. 

Because  of  interest  at  the  State  level  there  were  more  legislative  bills  proposed  in  1969/70 
pertaining  to  water  quality  control  and  sanitation  in  particular  than  during  any  year  in  the  past. 
Out  of  a  total  of  70  bills  which  were  forwarded  to  the  Bureau  of  Engineering  for  comment  and 
recommendation,  48  were  directly  connected  with  pollution  in  one  form  or  another. 

Action  in  the  Bay  Area  in  the  field  of  sanitary  and  water  pollution  control  reached  a  new 
high  during  1969/70  primarily  as  a  result  of  the  tremendous  powers  given  to  the  State  Water  Re- 
sources Control  Board  and  the  Regional  Water  Quality  Control  Board  by  the  Porter-Cologne  Act, 
which  became  effective  January  1970,  and  which  was  covered  in  the  1968/69  Annual  Report. 

New  requirements  for  the  North  Point  and  Southeast  Water  Pollution  Control  plants  were 
adopted  by  the  Regional  Board  in  September  1969,  which  contained  many  revisions  to  the  pre- 
vious requirements,  including  the  imposition  of  specific  numerical  goals  for  turbidity  and  dis- 
coloration, settleable  matter,  grease,  and  floatable  materials.  These  goals  will  be  studied  and  a  re- 
port presented  to  the  Board  delineating  the  costs  to  the  City  to  meet  these  goals  prior  to  the 
adoption  of  specific  limits  as  requirements. 

Cease  and  desist  orders  for  the  North  Point  and  Southeast  Water  Pollution  Control  plants 
were  imposed  in  October  1969,  and  a  timetable  for  meeting  these  requirements  was  developed  by 
the  City.  This  timetable  allowed  until  July  1975  to  come  into  complete  compliance  with  dry 
weather  requirements.  This  involved  the  scheduling  of  financing  including  a  bond  issue  to  be 
placed  before  the  electorate  in  1971.  All  indications  were  that  this  would  be  accepted  by  the 
Regional  Board. 

Early  in  March  1970  the  State  Water  Resources  Control  Board  issued  a  new  cease  and  desist 
order  for  the  Southeast  Plant,  the  alleged  violation  being  excessive  solids  discharge.  The  order  pro- 
hibited new  sewer  connections  in  the  1/3  of  the  City  tributary  to  that  plant,  and  required  com- 
pliance by  April  1973.  This  in  effect  stopped  all  new  building  in  that  area.  This  action  was  imme- 
diately followed  by  the  issuance  of  a  similar  cease  and  desist  order  for  the  North  Point  plant  by 
the  Regional  Board,  on  the  grounds  that  the  effluent  excessively  discolored  the  receiving  waters. 

The  City  quickly  initiated  discussions  between  the  various  concerned  parties  with  a  view  to 
lifting  the  bans.  It  was  agreed  that  Mr.  John  Parkhurst,  Chief  Engineer  and  General  Manager  of  the 
Los  Angeles  County  Sanitation  District,  would  be  retained  by  the  City  as  a  special  consultant  to 
review  the  City's  programs  for  compliance  and  make  recommendations  as  to  the  adequacy  of  the 
proposed  programs  and  time  schedules.  Mr.  Parkhurst  at  the  completion  of  his  review  recom- 
mended that  several  of  the  contracts  under  way  be  expedited,  including  the  installation  of  new 
filters  and  digester  renovations  at  the  Southeast  plant.  He  further  recommended  that  the  addition 
of  chemical  coagulants  be  instituted  at  the  North  Point  plant  on  an  experimental  basis. 

The  City  meanwhile  initiated  an  accelerated  program  at  the  Southeast  and  North  Point 
plants  to  provide  for  substantial  compliance  with  dry  weather  requirements  by  April  1973,  and 
advanced  the  proposed  bond  issue  from  the  November  1971  election  to  the  November  1970 
election.  Mr.  Parkhurst's  recommendations  were  also  accepted.  With  these  actions  the  State  and 
Regional  Boards  then  lifted  the  restrictions  on  new  sewer  connections. 

During  this  period  Bureau  of  Engineering  personnel  assigned  full  time  to  the  sanitation  pro- 
gram was  increased  from  32  to  46  persons  and  professional  consultant  services  in  effect  added  an 
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The  industrial  waste  program  is  mainly  directed  to  enforcing  methods  of  controlling  the 
regulation  of  quality  of  wastes  received  from  industry  although  additional  limitations  over  pre- 
vious regulations  have  been  introduced  to  meet  treatment  plant  requirements.  A  first  draft  of  the 
Industrial  Waste  Ordinance  was  distributed  to  industry  and  other  groups  for  review  prior  to  the 
close  of  the  1969/70  year. 

NORTH  POINT  WATER  POLLUTION  CONTROL  PLANT 

Two  significant  experimental  contracts  were  awarded  as  a  result  of  the  lifting  of  the  ban  on 
new  sewer  connections.  One  provided  for  the  installation  of  chemical  treatment  facilities  to  in- 
crease coagulation  and  the  second  was  the  installation  of  settling  tubes  seeking  to  increase  sedi- 
mentation. 

SOUTHEAST  WATER  POLLUTION  CONTROL  PLANT 

Contracts  under  construction  at  this  plant  included:  Improvements  to  main  pump  station; 
improvements  to  macroscopic  removal;  installation  of  new  sludge  filters;  and  improvements  to 
digesters  7,  8,  and  9.  All  of  these  projects,  except  the  main  pump  station,  were  placed  on  an  ac- 
celerated schedule  during  the  crash  program  required  for  lifting  the  State's  sewer  connection  ban. 

Adequate  filtering  capacity  is  now  available  as  a  result  of  completing  the  Sludge  Filtration 
System  Improvements  during  the  year.  Partial  control  of  the  recirculating  solids  has  been 
achieved  and  filtration  of  liquid  evacuated  from  the  digesters  will  be  accomplished  when  deficien- 
cies in  filter  cake  handling  facilities,  lime  and  sludge  metering  have  been  corrected. 

Usually  evaluation  of  treatment  plant  improvements  can  only  be  noted  by  employing 
sophisticated  measuring  techniques.  An  exception  is  the  visually  evident  improvement  to  Islais 
Creek  Channel  resulting  from  the  extension  of  the  outfall.  Previously,  its  waters  were  dark,  (see 
photo)  odorous,  turbid,  bubbling  gases  from  deposited  digesting  sewage  solids,  devoid  of  oxygen 
and  incapable  of  supporting  fish.  Since  extension  of  the  outfall  in  1968-69  to  the  deeper  waters  of 
the  Bay,  Islais  Creek  has  clarity,  oxygen,  fish  and  is  odorless. 

RICHMOND-SUNSET  WATER  POLLUTION  CONTROL  PLANT 

The  reconstruction  of  the  headworks  building  (1968-69  Annual  Report)  is  approximately 
70%  complete  at  the  end  of  the  fiscal  year.  Considerable  delay  (nearly  90%  of  contract  time  has 
elapsed)  has  been  encountered  on  this  contract,  and  it  is  anticipated  that  the  construction  time 
will  run  considerably  beyond  the  original  scheduled  time  of  completion.  This  project  will  in- 
crease the  hydraulic  capacity  Of  the  plant,  and  improve  removal  of  screenings  and  sand. 

FEDERAL  GRANTS 

The  City  accepted  a  grant  offer  of  $407,550  from  the  Federal  Water  Quality  Administration, 
to  aid  in  the  construction  of  improvements  to  the  macroscopic  solids  removal  system  of  the 
Southeast  plant.  This  amount  included  an  additional  10%  over  the  grant  for  conformance  with 
regional  planning.  Total  cost  of  the  project  is  estimated  at  $1,235,000. 

Six  applications  for  federal  grants  for  the  1970-71  fiscal  year  were  submitted.  The  maximum 
allowable  grant  amount  is  30%  of  project  cost  plus  a  possible  3%  bonus  (or  10%  of  the  grant)  if 
the  project  is  in  accord  with  regional  planning. 

MATHEMATICAL  MODEL  (1968-69  ANNUAL  REPORT) 

This  model  previously  described  will  permit  a  comprehensive  examination  of  a  variety  of  pos- 
sible solutions  of  the  wetweather  program  for  technical  feasibility.  The  model  will  also  be  utilized 
ultimately  as  a  real-time  control  effecting  the  most  efficient  use  of  the  options  available  in  the 
final  sewerage  system  devised. 

In  June  the  consultants  delivered  to  the  City  a  preliminary  program  for  the  watershed  por- 
tion of  the  model  and  the  staff  initiated  procedures  to  operate  this  program  on  the  City-owned 
IBM  360/50  computer  system. 
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SEWER  SYSTEM  MONITORING  INSTRUMENTATION  (1968-69  ANNUAL  REPORT) 

Thirteen  rain  gauges  in  addition  to  four  existing  were  temporarily  placed  throughout  the 
City  on  the  roofs  of  employees'  homes  and  City-owned  buildings.  In  June  a  design  agreement  was 
signed  for  these  gauges  to  be  permanently  located  and,  in  addition,  100  flow  level  sensing  devices 
to  be  installed  at  strategic  locations  in  the  sewer  system.  All  rain  gauges  and  flow  sensing  devices 
are  to  be  telemetered  to  a  central  point  for  analysis  by  a  small  computer.  Ultimately  it  is  antici- 
pated these  installations  will  become  part  of  a  larger  monitoring  system  for  real-time  control. 

SHORELINE  RETENTION  BASIN  STUDY  (1968-69  ANNUAL  REPORT) 

This  study  was  carried  through  to  the  sizing  of  the  basins  required  and  cost  estimates  for 
alternate  storage  volumes  resulting  from  occurrences  of  overflow  four  times  a  year,  once  a  year, 
and  once  every  five  years.  Storage  basins  to  accommodate  the  five  year  overflow  would  cost  in 
excess  of  $500  million.  In  addition,  also  at  a  significant  cost,  would  be  other  required  controls 
such  as  expanded  treatment  facilities,  interconnection  of  drainage  areas,  and  system  management. 

DIRECTION  OF  FUTURE  WET  WEATHER  PROGRAM 

Based  upon  a  previous  study,  the  City  has  determined  not  to  separate  its  combined  sewer 
system;  that  is,  not  to  have  separate  sewer  systems,  one  to  carry  only  storm  runoff  and  one  to 
cany  the  domestic  wastes.  This  is  because  the  estimated  cost  of  separation  is  about  $2  billion  and 
since  pollution  is  also  present  in  storm  runoff  from  urban  areas,  it  too  would  require  treatment  if 
separated. 

The  possible  methods  of  treating  wet  weather  flow  continued  under  study  and  development 
at  the  close  of  the  1969/70  year.  The  City's  schedule  calls  for  submitting  a  Master  Plan  to  the 
Board  of  Supervisors  by  June  1971,  then  to  the  Regional  Board  in  August  1971,  which  will  estab- 
lish, in  conceptual  form,  the  overall  solution  to  wet  weather  problems. 

An  important  part  in  the  development  of  the  Master  Plan  will  be  the  evaluation  of  the  Baker 
Street  Air  Flotation  Facility  which  is  now  under  construction  and  is  partially  financed  by  a  federal 
research  and  demonstration  grant.  If  the  demonstration  plant  substantially  and  economically 
reduces  the  discharge  of  pollutants  from  the  combined  sewer  overflows,  it  will  be  utilized  in  other 
areas  as  important  means  for  treating  the  overflows. 

Another  facet  being  studied  is  the  possibility  of  consolidation  of  the  40  outfalls  into  fewer 
outfalls  in  order  that  fewer  treatment  facilities  need  be  constructed.  Similarly  the  diversion  of 
runoff  from  one  portion  of  the  City  to  another  may  be  necessary  to  minimize  the  construction 
of  new  wet  weather  facilities.  Disinfection  and  disposal  through  deep  water  outfalls  will  also  be 
part  of  the  new  construction. 

BAKER  STREET  DISSOLVED  AIR  FLOTATION  FACILITY  (1968-69  ANNUAL  REPORT) 

Construction  of  this  project  began  in  February  1970,  following  receipt  of  approval  from  the 
Federal  Water  Quality  Administration  to  award  this  $2  million  contract.  The  facility  was  over  half 
complete  at  the  end  of  the  fiscal  year.  A  $60,000  premium  was  included  in  the  contract  to  accel- 
erate the  work  so  that  it  would  be  operationally  complete  by  October  9,  1970,  in  time  to  handle 
the  winter  season's  combined  sewage  overflows  from  the  Baker  Street  system. 

The  Cky  has  requested  an  additional  grant  of  $226,000  from  the  Federal  government,  as  a 
supplement  to  the  $921,000  previously  granted  for  this  project.  Justification  for  the  request  is 
that  the  actual  costs  are  substantially  higher  than  the  original  estimate,  which  was  based  upon  a 
conceptual  solution. 

Regardless  of  what  combination  of  solutions  evolves  short  of  separation,  it  is  estimated  that 
the  cost  to  correct  the  wet  weather  problems  in  San  Francisco  will  be  in  excess  of  $200  million. 
The  1970  bond  issue  will  provide  the  funds  to  start  the  program,  concentrating  in  the  area  west  of 
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Pier  45  and  specifically  in  the  Aquatic  Park-Fisherman's  Wharf  area  and  proceeding  westerly 
toward  Baker's  Beach  and  Phelan  Beach. 

INDUSTRIAL  WASTES 

The  recent  actions  of  the  San  Francisco  Bay  Regional  Water  Quality  Control  Board,  setting 
certain  requirements  on  both  the  receiving  waters  and  the  discharges  from  the  three  Water  Pollu- 
tion Control  Plants,  made  it  desirable  to  review  the  existing  industrial  waste  ordinance  (Sections) 
119  through  140  of  Article  4,  Chapter  X  of  the  San  Francisco  Municipal  Code),  to  determine  if 
additional  limitations  on  discharges  such  as  BOD,  suspended  solids,  grease,  etc.  into  the  sewer- 
age system  from  manufacturing  or  industrial  operations  would  reduce  the  loadings  at  the  Water 
Pollution  Control  Plants,  eliminating  toxic  substances  and  generally  improving  the  quality  of  the 
effluent. 

Toward  this  end  the  URS  Research  Company  was  retained  to  make  a  survey  of  selected  firms 
in  the  area  tributary  to  the  Southeast  Water  Pollution  Control  Plant  to  determine  the  nature  and 
amount  of  discharges  from  their  operations,  and  the  Bureau  of  Engineering  undertook  a  review  of 
the  industrial  waste  ordinances  in  effect  in  most  of  the  large  cities  in  the  United  States  and  in 
many  of  the  cities  in  California. 

In  anticipation  of  a  public  hearing  of  the  proposed  ordinance  by  the  Health  and  Environment 
Committee  of  the  Board  of  Supervisors,  the  first  draft  of  the  "Industrial  Wastes  Ordinance"  was 
distributed  for  review  to  interested  individuals  and  firms  in  addition  to  professional  societies,  in- 
dustrial and  trade  associations  and  certain  other  groups  with  memberships  which  included  a  cross- 
section  of  the  business  community. 

As  a  result  of  the  review  of  other  industrial  waste  ordinances  and  preliminary  data  from  the 
survey  being  made  by  URS  Research  Co.,  specific  limitations  and  prohibitions  were  indicated  for 
waste  discharges  into  the  sewerage  system  that  might  have  a  more  adverse  effect  on  the  effluent 
from  the  water  pollution  control  plants  or  the  receiving  waters  than  that  caused  by  normal 
domestic  sewage. 

The  draft  also  included  a  provision  for  variances  from  specific  limitations  where  possible,  and 
an  appeal  procedure  to  an  Industrial  Waste  Review  Board  from  decisions  of  the  Director  of  Public 
Works. 

Two  hearings  were  held  before  the  Health  &  Environment  Committee,  and  a  committee  of 
the  Chamber  of  Commerce  was  formed  to  coordinate  industry's  position  and  confer  with  the 
Bureau  to  reconcile  differences.  It  is  expected  that  the  ordinance  after  revision  will  be  adopted  in 
the  next  few  months. 

SEWER  SERVICE  CHARGE 

At  present,  certain  capital  expenditures  and  all  maintenance  and  operating  expenses  of  the 
City's  sewage  treatment  facilities  are  paid  from  ad  valorum  taxes.  In  June  1970,  the  San  Francisco 
electorate  passed  an  amendment  to  the  City  Charter,  exempting  water  pollution  facilities  from  the 
City's  bonded  indebtedness,  provided  that  such  facilities  be  financed  by  a  sewer  service  charge. 

A  study  is  in  progress  to  investigate  the  feasibility  of  a  sewer  service  charge  and  the  various 
methods  of  levying  such  a  charge. 
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FRONT  STREET  SEWER 


As  part  of  a  continuing  program  to  replace  overloaded  sewers  this  project  consisted  of  re- 
placing the  existing  Vitrified  Clay  Pipe  sewer  in  Front  Street,  from  Commercial  Street  to  Califor- 
nia Street,  with  a  3'x4'6"  cast-in-place  reinforced  concrete  sewer.  Cost  of  this  project  was  approx- 
imately $131,600. 

The  location  of  this  project,  which  lies  between  the  Financial  District  and  the  Embarcadero 
Center  Redevelopment  Area  posed  some  difficult  problems.  Typical  of  such  problems  was  the 
necessary  coordination  of  the  Contractor's  operations  with  those  of  the  Embarcadero  Center. 
Interferences  with  underground  utilities  and  cable  car  operations  were  others. 

Although  utilities  are  required  to  move  their  facilities  out  of  the  way  of  City  facilities,  there 
are  circumstances  wherein  the  only  practical  solution  is  field  modification  in  the  proposed  con- 
figuration of  the  City  facility.  Photograph  No.  1  illustrates  such  a  modification.  Note  how  the 
sewer  facility  flares  to  a  wider  section  to  compensate  for  a  lower  vertical  section. 

This  sewer  contract  extended  across  the  cable  car  line  on  California  Street.  The  Contractor 
had  to  excavate  for  the  sewer,  support  the  cable  car  tracks,  install  the  sewer,  and  restore  the 
pavement  without  stopping  the  cable  car  operations  during  the  day.  The  Contractor,  however, 
reaped  a  bonus  from  the  strike  of  Municipal  employees.  Since  cable  car  operations  were  shut  down 
during  the  strike,  he  excavated  the  trench  and  supported  the  tracks  during  this  period. 

In  his  operations,  the  Contractor  elected  to  use  pre-fabricated  fiber-glass  forms  for  the  inside 
surface  of  the  sewer.  Photograph  shows  a  typical  product.  These  forms  were  moved  forward  24 
hours  after  each  pour.  The  Contractor  was  satisfied  with  this  particular  scheme,  since  the  forms 
were  easy  to  handle  and  required  minimal  labor  to  set  up  and  could  be  re-used  indefinitely.  The 
only  problem  encountered,  was  the  accumulation  of  some  air  bubbles  along  the  bottom  of  the  in- 
vert forms.  Since  these  forms  are  removed  while  the  concrete  is  workable,  this  is  not  a  problem. 


FRONT  STREET  SEWER 
A  SMOOTH  INVERT 
FROM  FIBERGLASS  FORMS 
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STREETS 


The  major  activity  of  the  Bureau  which  is  related  to  streets  and  transportation  continued  as 
a  routine  operation  in  1969/70  except  in  the  field  of  beautification.  As  a  result  of  significant 
changes  in  regulations  of  the  State  Public  Utilities  Commission  in  the  area  of  undergrounding  and 
with  the  cooperation  of  public  utilities  companies  in  San  Francisco  a  significant  increase  has  been 
achieved  in  the  mileage  per  year  in  which  overhead  wires  are  placed  underground. 

In  addition  because  of  budget  support  a  significant  improvement  has  been  made  with  the  in- 
stallation of  street  trees  as  well  as  upgrading  our  street  lighting  throughout,  the  City  of  San  Fran- 
cisco. 

The  Bureau  has  in  addition  expended  major  effort  in  cooperation  with  the  Market  Street 
Task  Force  and  their  consultants  regarding  the  ultimate  design  of  Market  Street  which  will  follow 
completion  of  the  underground  Rapid  Transit  system  and  restoration  of  the  surface.  The  changes 
will  extend  along  the  entire  length  of  Market  Street  as  well  as  along  Mission  Street  in  the  vicinity 
of  the  16th  and  24th  Street  Station  areas. 

In  1962/63  personnel  from  the  Bureau  of  Engineering  were  assigned  space  in  the  Bureau  of 
Building  Inspection  to  work  directly  with  builders  and  contractors  regarding  their  needs  for  street 
space  in  which  to  store  materials  and  equipment  during  construction.  The  organizational  change 
was  to  insure  that  the  street  space  used  did  not  adversely  affect  traffic  safety  and  cause  incon- 
venience to  the  public.  Not  only  was  the  purpose  achieved  but  revenue  from  street  space  permits 
has  increased  from  an  average  of  19%  to  35%  of  the  revenue  from  building  permits.  This  repre- 
sented added  revenue  of  over  $500,000  in  the  eight  years  as  a  result  of  the  change. 

Again,  for  about  the  4th  year,  no  major  effort  was  expended  in  the  direction  of  providing 
for  an  improvement  in  vehicular  movements.  In  fact  a  reduction  in  street  capacity  was  designed 
into  Market  Street  west  of  Van  Ness  Avenue  with  the  purpose  of  encouraging  use  of  the  under- 
ground Municipal  Railway  when  completed  and  discouraging  of  the  use  of  automobiles. 


MARKET  STREET  RECONSTRUCTION 


GENERAL 

Market  Street  is  being  reconstructed  to  better  accommodate  the  new  pedestrian  and  vehicu- 
lar traffic  patterns  that  will  be  engendered  by  the  new  subway  system.  The  redesigned  and  recon- 
structed section  extends  from  the  Embarcadero  to  a  point  2.2  miles  west,  near  Waller  and 
Octavia,  where  the  Central  Skyway  overpass  crosses  the  street.  When  the  project  is  completed, 
which  is  expected  to  be  shortly  after  the  completion  of  the  rapid  transit  and  underground  Muni- 
cipal Railway  systems  in  San  Francisco,  Market  Street  will  become,  in  effect,  a  long,  linear  plaza 
punctuated  by  smaller  plazas  along  its  length,  lined  with  trees. 

Between  the  Embarcadero  and  Van  Ness  there  will  be  three  levels  of  traffic,  one  surface  and 
two  underground.  The  lower  level  of  the  subway  will  be  utilized  by  the  Bay  Area  Rapid  Transit 
District  trains,  the  upper  by  the  San  Francisco  Municipal  Railway  streetcars.  At  the  subway  sta- 
tions there  will  be  underground  pedestrian  concourses  of  varying  extent.  Above  ground  the  street 
has  been  designed  for  an  increased  flow  of  pedestrians,  with  the  vehicular  traffic  reduced  to  four 
lanes  between  the  Embarcadero  and  Eighth  Street.  Market  Street  will  accommodate  1 1 5%  of  the 
1965  volume  of  traffic. 
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MARKET  STREET 
SHOWING  TREES  AND  TYPICAL  FLOWER  STAND 
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COST 

The  total  cost  is  $34,400,000.  In  June,  1968,  the  San  Francisco  voters  approved  a 
$24,500,000  bond  issue.  The  additional  funds  will  come  from  Federal  Government  urban  renewal 
grants  and  special  gas  tax  funds. 

PEDESTRIAN  AREAS 

As  the  focus  of  Market  Street  will  be  the  pedestrian,  the  sidewalk  looms  as  the  major  com- 
ponent of  the  street.  From  the  Embarcadero  to  Eighth  Street,  the  sidewalk  will  be  35  feet  wide, 
except  where  the  service  and  right  turn  lanes  reduce  the  width  to  26  feet.  From  Eighth  Street  to 
Van  Ness  the  sidewalks  will  be  26  feet  wide,  from  Van  Ness  to  the  Central  Skyway  overpass,  16 
feet. 

The  sidewalk  divides  into  several  functional  zones.  On  the  inside,  next  to  the  store  fronts,  is 
the  shopping  zone  and  the  major  area  of  pedestrian  traffic  flow.  Under  the  trees  there  will  be  the 
street  service  equipment  and  the  street  furniture.  On  the  outside  next  to  the  curb,  will  be  the  bus 
loading  areas,  service  bays  and  right  turn  lanes. 

All  qf  the  pedestrian  areas,  sidewalks,  plazas,  and  crosswalks  will  be  paved  with  brick  to  dis- 
tinguish them  from  vehicular  areas.  On  the  sidewalks  the  brick  will  be  laid  in  a  herringbone  pattern, 
in  the  crosswalks,  a  running  bond,  and  in  the  plazas,  various  patterns.  Inlays  and  areas  of  special 
definition,  such  as  the  base  of  the  lamp  standards,  flagpoles,  or  around  the  trees  will  be  of  brick 
laid  in  special  patterns.  Curbs  and  gutters  will  be  of  granite  and  thus  almost  indestructible.  The 
contrast  of  the  grey  granite  and  the  red  brick  will  make  it  impossible  to  mistake  the  curb  and  the 
sidewalk. 


VEHICULAR  AREAS 

Between  the  Embarcadero  and  Eighth  Street  there  will  be  four  lanes  of  traffic  on  Market, 
two  each  way.  Between  Eighth  and  Van  Ness  there  will  be  six  lanes,  beyond  Van  Ness  to  the  Cen- 
tral Skyway  overpass,  eight.  In  the  downtown  section  there  will  be  service  bays,  as  needed,  to 
accommodate  from  one  to  five  vehicles.  To  facilitate  pick-up  and  delivery,  parking  in  these  bays 
will  be  limited  to  commercial  vehicles  only.  There  will  be  no  parking  on  Market,  outside  of  the 
service  bays. 

At  certain  intersections  there  will  be  right  turn  lanes  to  facilitate  turns  and  avoid  congestion. 
At  major  intersections  there  will  be  a  medallion  in  the  center  which  serves  both  as  decor  and  as  a 
means  of  alerting  drivers  to  the  intersection. 

The  center  dividing  strip  will  be  a  course  granite  contrasting  with  the  asphalt  pavement. 

There  will  be  no  overhead  wires  along  the  street. 


TREES 

The  trees  planted  along  Market  will  be  Sycamores  or  London  Plane  trees.  They  have  been 
proven  on  San  Francisco  streets.  The  tree  grows  to  a  height  of  35  to  40  feet.  Their  branch  struc- 
ture is  open,  allowing  for  a  filtered  sunlight  during  the  summer.  Being  deciduous,  they  will  not 
block  the  sunlight  during  the  winter  when  the  sun  is  low.  In  the  fall  the  turning  of  the  leaves  will 
give  a  note  of  seasonal  color  to  the  street. 

Approximately  800  trees  will  be  used  along  the  street,  planted  in  single  and  double  rows. 
They  will  be  planted  flush  with  the  street  level.  There  will  be  specially  designed  grates  for  protec- 
tion against  vandals  and  vehicles.  The  initial  plantings  will  be  of  trees  with  a  4-  and  6-inch  diameter 
trunk,  an  8-  to  10-foot  spread,, and  20-  to  25-foot  height.  Relatively  fast  growing,  the  trunks  will 
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be  pruned  to  a  height  of  1 2  feet  to  provide  unobstructed  vision  at  street  level  and  clearance  for 
trucks  and  buses.  The  tops  will  not  be  pruned.  A  completely  automatic  irrigation  system  will  be 
installed  for  the  full  length  of  the  project. 

STREET  FURNITURE 

There  will  be  uniform  and  integrated  design  for  all  of  the  street  furniture,  i.e.,  bus  shelters, 
kiosks,  telephone  booths,  newspaper  racks,  vending  stands,  traffic  signals,  drinking  fountains, 
trash  receptacles,  planters,  emergency  call  boxes,  etc.  Certain  items,  such  as  emergency  call 
boxes,  can  be  integrated  simply  by  mounting  them  on  uniform  standards,  others  must  be  specifi- 
cally designed.  Only  the  fire  hydrants  and  lamp  standards  will  not  be  redesigned. 

Throughout  the  length  of  the  street  all  of  the  public  street  and  traffic  signs  -  all  those  put 
up  by  governmental  agencies  —  will  be  graphically  coordinated.  Traffic  signals  will  be  cantilevered 
a  few  feet  out  into  the  street  itself  to  assure  easy  visibility. 


MARKET  STREET 
SHOWING  TYPICAL  STREET  FURNITURE 


LIGHTING 

The  existing  Path  of  Gold  lamp  standards  will  be  retained,  refurbished  in  ultramarine  blue 
with  gold  trim.  They  will  be  equipped  with  new  400-watt  lamps  which,  with  new  reflectors  and 
lenses,  will  give  three-and-a-half  to  four  times  as  much  light  on  the  street  and  twice  as  much  on 
the  sidewalk  as  the  present  lights  give.  The  light  on  the  streets  will  have  a  slightly  amber  cast,  on 
the  sidewalks  a  slightly  pink  cast. 


PLAZAS  AND  MALLS 

There  will  be  three  major  plazas,  Embarcadero,  Andrew  F.  Hallidie,  and  Civic  Center  Station. 
With  the  exception  of  the  Embarcadero  Plaza,  they  are  located  at  subway  stations.  At  two  of  the 
three  other  subway  stations  on  Market,  Davis  and  Montgomery,  there  will  be  smaller  plazas. 
(There  will  be  no  plaza  at  the  Van  Ness  station.) 
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Embarcadero  Plaza 

Though  technically  not  a  part  of  the  Market  Street  Reconstruction  project,  this  plaza  will 
serve  both  as  the  anchor  for  the  street  and  as  the  pivotal  point  linking  the  waterfront  and  the 
new  developments  to  the  north,  Embarcadero  Center,  Northern  Waterfront,  and  the  Golden  Gate- 
way, with  Market  Street. 

Andrew  F.  Hallidie  Plaza 

Formerly  Powell  Plaza,  it  is  perhaps,  the  major  station,  being  the  entryway  to  the  downtown 
retail  section.  From  an  underground  concourse  serving  the  subway,  the  plaza,  a  portion  of  which 
is  below  street  level,  is  reached  by  a  series  of  broad  steps  and/or  escalators.  At  street  level,  it  is 
open  and  bordered  with  trees,  benches,  flagpoles,  kiosk,  vending  booths  and  planters  for  seasonal 
displays  of  flowers.  A  tourists  information  booth  in  the  plaza  and  below,  in  the  mezzanine,  an 
information  booth  for  foreign  language  speaking  visitors  have  been  proposed. 

Basically,  the  plaza  was  created  by  bringing  Fifth  Street  across  Market  to  empty  onto  Eddy. 
This  along  with  the  bringing  of  Seventh  Street  across  Market,  will  do  much  to  alleviate  the  barrier 
effect  that  Market  had  for  north-south  traffic.  The  plaza  will  occupy  the  north  side  of  Market  on 
both  sides  of  Fifth  and  will  extend  east  to  Powell.  Powell  Street  will  become  a  tree-lined  pedestri- 
an mall  for  the  first  block  or  so,  though  the  cable  cars  and  their  turntable  will  remain. 

Civic  Center  Station  Plaza 

Located  at  the  junction  of  Fulton  and  Market,  will  extend  east  to  Seventh  Street,  which  has 
been  brought  north  of  Market  to  empty  onto  McAllister.  The  first  two  blocks  of  Fulton  Street 
(and  the  first  half  block  or  so  of  Leavenworth)  will  be  converted  into  a  tree-lined  mall  leading  di- 
rectly to  the  City  Hall  and  the  Civic  Center  complex.  The  plaza  will  serve  as  the  turning  point  on 
Market,  directing  traffic  out  Market,  or,  particularly  in  the  case  of  parades  and  other  ceremonial 
events,  up  the  mall  to  City  Hall. 

Other  Plazas 

There  will  be  smaller  plazas  at  Post  and  Montgomery,  Bush  and  Battery,  and  California  and 
Drumm,  occupying  in  general  the  small,  triangular  areas  formed  by  the  intersections  of  the 
respective  streets. 


MARKET  STREET 
ONE  OF  THE  SMALLER  PLAZAS 


MISSION  STREET  RECONSTRUCTION 
SHOWING  PLAN  OF  PLAZAS  AT 
16th  AND  24th  STREETS 
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MISSION  STREET  RECONSTRUCTION 

In  June  of  1970,  the  first  contract,  financed  by  the  1968  Market  Street  Bond  Issue,  was 
awarded  for  the  reconstruction  of  Mission  Street  at  16th  and  24th  Streets,  This  project,  which 
consists  of  beautification  of  two  blocks  of  Mission  Street  at  each  BART  station,  is  designed  to 
reflect  the  traditional  character  of  the  Mission  district  through  the  use  of  palm  trees  and  tiled 
sidewalks. 

Mission  Street,  historically,  is  El  Camino  Real,  or  the  Old  Mission  Trail  and  the  rows  of  tall 
Mexican  fan  palms  lining  the  street  will  recall  this  rich  heritage.  Planted  between  each  palm  will  be 
flowering  Victorian  box  trees,  giving  color,  scale,  and  greenery  at  the  shoppers'  eye  level.  The  side- 
walks will  be  paved  in  a  combination  of  precast  concrete  paving  blocks  and  blue  and  red  tiles, 
chosen  especially  to  give  color  and  life  to  the  street  surfaces.  At  the  intersections  of  1 6th  and  24th 
Streets,  the  crosswalks  will  be  paved  deep  red  brick,  matching  the  BART  plazas  on  each  corner. 

In  the  middle  of  each  block  will  be  a  special  sitting  area  containing  vine  trellises,  benches, 
planters,  and  a  fountain;  creating  a  place  for  the  stroller  to  pause  and  rest.  Colorful  Bougainvillea 
will  be  trained  on  each  trellis,  the  same  vine  that  has  flowered  at  the  Mission  Dolores  for  over  a 
century. 

Street  equipment  will  be  organized  into  careful  groupings  of  street  lamps,  signs,  and  call 
boxes.  Special  traffic  signal  standards  at, the  corners  will  carry  newly  designed  red  and  blue  lettered 
street  signs. 

All  trees  and  vines  will  have  a  completely  automatic  irrigation  system  and  the  Victorian  box 
trees  will  be  lighted  at  night  by  special  lighting  placed  in  the  gratings.  All  electrical  controls  for 
traffic  signals,  tree  lighting  and  automatic  irrigation  will  be  housed  in  a  single  cabinet  located  off 
Mission  Street  on  the  cross  streets. 

Completion  of  the  project  is  scheduled  for  January  1971. 

DWIGHT  STREET  BETWEEN  GOETTINGEN  AND  HAMILTON  STREETS 

Upon  completion  of  this  project,  heretofore  inaccessible  property  was  made  available  for 
development  as  view  lots  overlooking  the  Portola  District.  Undergrounding  of  utility  wires  like- 
wise enhances  property  values. 


DWIGHT  STREET  LOOKING  WEST 
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CHENERY  STREET  SIDEWALK  NARROWING 


The  Chenery  Street  Sidewalk  Narrowing  Project  between  Elk  and  Diamond  Streets  was  com- 
pleted on  June  8,  1970  at  a  contract  cost  of  $85,987.  This  project  was  in  the  FACE  (Federal 
Assisted  Code  Enforcement)  program  for  the  Glen  Park  District  and  was  one  of  the  many  pro- 
jects undertaken  by  the  City  for  the  program. 

The  project  consisted  of  narrowing  the  sidewalks  from  10'  to  7'  to  provide  an  overall  road- 
way width  of  36'  planting  sidewalk  trees,  and  placing  all  utilities  underground. 

In  the  design  of  this  project,  every  effort  was  made  toward  creating  as  many  suitable  areas 
for  sidewalk  trees  as  possible.  For  this  reason,  the  existing  sidewalk  width  was  retained  at  all  street 
intersections  and  planting  peninsulas  constructed  along  the  new  parking  strips. 

Widening  the  roadway  by  6'  improved  the  vehicular  circulation  and  traffic  safety  of  the  area 
and  planting  of  sidewalk  trees  contributed  greatly  toward  beautification  of  the  neighborhood. 

Two-thirds  of  the  project  cost  was  paid  for  by  Federal  grants. 


CHENERY  STREET  SIDEWALK  NARROWING 
ELK  TO  DIAMOND 
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ILLINOIS  STREET  PAVEMENT  RECONSTRUCTION 


Illinois  Street  between  El  Dorado  Street  and  23rd  Street  was  reconstructed  at  a  contract 
cost  of  $250,895.  The  work  was  done  in  two  stages.  The  area  of  the  main  railroad  track  was  re- 
constructed by  the  Santa  Fe  Railway  Company  in  advance  of  the  City  contract.  The  balance  of 
the  street  was  reconstructed  by  McGuire  and  Hester,  City  Contractor  for  the  project. 

Because  Illinois  Street  is  in  an  industrial  area,  a  modification  of  standard  pavement  construc- 
tion was  included  in  the  contract. 

The  6"  asphalt  concrete  pavement  base  was  to  be  constructed  in  one  lift,  using  the  latest 
thick-lift  paving  technique.  However,  the  presence  of  many  railroad  tracks  in  the  street  prevented 
the  satisfactory  application  of  this  technique.  The  thick-lift  construction  method  was  abandoned 
after  a  trial  run,  but  is  expected  to  be  tried  in  other  jobs  where  there  are  less  obstructions  in  the 
street  area. 


ILLINOIS  STREET  PAVEMENT  RECONSTRUCTION 
ELDORADO  TO  23rd  STREETS 


26 


BUREAU  OF  ENGINEERING 


THE  RICHLAND  AVENUE  BRIDGE 

The  Richland  Avenue  Bridge  over  San  Jose  Avenue  was  originally  constructed  in  1928.  Due 
to  the  potentially  hazardous  road  conditions  that  existed  on  San  Jose  Avenue  because  of  the  in- 
crease in  volume  of  traffic  over  the  years  and  the  separation  of  the  southbound  lanes  by  one  set  of 
piers,  it  was  decided  to  reconstruct  the  bridge.  The  project  consisted  of  replacing  center  span  piers 
with  an  arch  to  clear  the  San  Jose  Avenue  roadway,  yet  retaining  the  original  deck  structure. 

The  plans  and  specifications  were  completed  and  construction  began  in  the  middle  of  1969. 
Some  interesting  innovations  were  incorporated  into  the  job. 

(1 )  The  new  support  for  the  structure  consisted  of  two  trapezoidal,  shaped  arches  that  were 
completely  constructed  in  place  before  the  existing  bridge  column  supports  were  re- 
moved, thus  eliminating  costly  false  work  to  support  the  bridge  during  construction. 

(2)  By  the  use  of  permanently  installed  hydraulic  jacks  the  load  was  transferred  from  the 
existing  bridge  to  the  new  arches  prior  to  removal  of  the  old  supports.  These  same 
jacks  can  be  used  if  necessary  to  make  the  future  adjustment  for  any  uncalculated  set- 
tlement or  deflection. 

(3)  For  a  first  in  San  Francisco  construction,  the  new  arch  footings  were  prestressed  to  the 
slopes,  i.e.,  they  were  pulled  into  the  slopes  by  the  use  of  50-foot  long  soil  anchors 
which  were  tensioned  through  the  footings.  This  procedure  greatly  reduced  the  antici- 
pated footing  settlement. 

Construction  was  completed  in  early  1970.  Cost  of  construction:  $174,163.00. 


RICHLAND  AVENUE  BRIDGE  BEFORE  AND  AFTER  ALTERATIONS 
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MARINA  PARKING  GARAGE 

The  Marina  Parking  Garage  is  one  of  the  latest  additions  to  the  offstreet  parking  program, 
designed  to  reduce  the  parking  problems  in  neighborhood  shopping  areas.  Unlike  most  neighbor- 
hood parking  facilities,  which  were  landscaped  parking  lots,  this  facility  is  a  two-story  multi-level 
reinforced  concrete  structure,  costing  approximately  $284,000. 

To  protect  the  adjacent  buildings  the  contract  specified  that  preparation  of  the  foundation 
along  the  building  follow  this  procedure. 

(1)  Excavate  to  3  foot  below  footing  a  subgrade  in  alternate  eight  foot  lengths  along  the 
existing  building. 

(2)  Pit  is  lined  with  plywood  sheet. 

(3)  Pit  is  filled  and  compacted  with  granular  material.  The  plywood  sheets  along  the  build- 
ing were  left  in  place. 

The  structure  itself  is  a  typical  reinforced  concrete  building.  Interesting  features  however  are 
the  use  of  pre-cast  post  tensioned  deck  girders  for  the  upper  slabs  and  pre-cast  exposed  aggregate 
panels  for  the  facade  of  the  building. 

The  facade  of  the  building  consisted  of  pre-cast  exposed  aggregate  panels  which  were  also 
used  as  the  front  forms  for  the  front  wall. 


By  means  of  overtime  work  ordered  by  the  City  the  completion  date  was  advanced  from 
January  to  November  26,  1969,  in  time  to  serve  shoppers  and  merchants  during  Christmas,  the 
heaviest  shopping  period  of  the  year. 
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RECONSTRUCTION  OF  MARINA  SEAWALL 

The  Marina  Seawall,  along  with  the  San  Francisco  Municipal  Yacht  Harbor,  was  a  legacy  to 
the  City  of  San  Francisco  from  the  Panama  Pacific  International  Exposition  in  1915.  The  wall, 
located  along  the  north  side  of  Marina  Boulevard  between  Scott  Street  and  the  Presidio  of  San 
Francisco,  was  constructed  as  a  gravity  masonry  retaining  wall  consisting  entirely  of  basalt  blocks 
set  in  mortar  and  founded  on  subsoils  which  allowed  differential  settlement  over  the  period  of 
years. 

After  some  fifty  years,  under  the  action  of  the  tides  and  the  sea  water,  much  of  the  mortar 
had  leached  from  the  masonry  units  with  the  result  that  portions  of  the  wall  had  disintegrated, 
other  portions  had  settled  or  were  undermined.  Although  some  repairs  had  been  accomplished 
over  the  years,  lack  of  sufficient  funds  to  provide  the  necessary  corrective  work  was  not  available 
and  the  condition  becairr  such  that  a  complete  replacement  of  the  wall  with  pile  support  was 
necessary. 

In  1962  a  loan  of  $1,500,000  was  obtained  from  the  State  of  California,  Department  of 
Parks  and  Recreation,  Division  of  Small  Craft  Harbors,  for  the  expansion  and  rehabilitation  of  the 
existing  harbor.  The  loan  agreement  with  the  State  required  that  the  City  also  provide  certain 
funds  for  the  financing  of  the  construction  contracts  involved  in  the  Harbor  improvements.  The 
rebuilding  of  the  seawall,  at  a  contract  cost  of  $260,000,  is  the  last  item  to  be  accomplished  under 
the  1962  agreement. 

The  rebuilt  wall  is  a  reinforced  concrete  retaining  wall  founded  on  composite  piles.  The  wall 
is  faced  with  basalt  blocks  salvaged  from  the  razed  wall  in  order  to  match  the  untouched  portion 
of  the  original  wall. 


MARINA  SEAWALL  AFTER  RECONSTRUCTION 
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TRAFFIC  SIGNALS 
CLAYTON  STREET  AT  17TH  STREET  AND  TWIN  PEAKS  BOULEVARD 

After  a  long  period  of  analysis  and  design,  traffic  signals  were  finally  installed  at  the  intersec- 
tions of  Clayton  Street  and  Twin  Peaks  Boulevard,  and  Clayton  Street  and  17th  Street.  These  two 
intersections  are  in  effect  one  large  off-set  intersection  with  the  major  flow  of  traffic  passing  be- 
tween 1 7th  Street  and  Twin  Peaks  Boulevard.  The  lack  of  storage  space  between  1 7th  Street  and 
Twin  Peaks  Boulevard,  the  hilly  topography,  the  narrowness  of  the  streets,  and  the  volume  of 
traffic  made  this  an  especially  difficult  location  to  efficiently  channelize  and  signalize. 

The  final  solution,  which  is  working  very  well,  involved  narrowing  the  sidewalks  to  provide 
additional  traffic  lanes  at  key  locations  and  the  installation  of  three-phase  traffic  signals  at  both 
intersections.  The  phasing  shown  on  the  accompanying  diagram  allows  traffic  to  move  on  critical 
approaches  whenever  there  is  no  major  conflict  with  other  traffic  or  pedestrian  movements.  The 
traffic  volumes  entering  the  complex  on  the  order  of  25,000  vehicles  per  day,  are  moving  smooth- 
ly and  safely. 

New  type  traffic  signal  controllers  and  traffic  signals  were  part  of  the  installation.  The  traffic 
signal  controllers  fixed-time  type,  utilizes  solid  state  components  and  is  capable  of  having  its  time 
adjusted  by  traffic  demand.  The  traffic  signals  are  of  a  completely  new  design  utilizing  the  fresnel 
lens.  The  main  features  of  the  signal  lens  are: 

(a)  The  ability  to  vary  lumen  intensity  depending  on  the  intensity  of  the  background 
lighting.  This  has  value  because  at  night  the  traffic  signal  lamp  intensity  will  not  obscure 
the  visibility  of  automobile  tail  lights.  Also  it  allows  signal  lamps  to  operate  below  their 
wattage  for  a  good  part  of  their  life.  This  prolongs  lamp  life  and  reduces  signal  outages. 

(b)  The  ability  to  make  a  sharp  cut-off  of  visibility.  Cutoff  with  normal  lens  is  done  by 
utilizing  louvers.  Unlike  other  types  of  signal  heads,  the  cut-off  is  achieved  by  pasting 
opaque  paper  on  the  lens  covering  areas  where  the  signal  light  is  not  to  be  visible.  The 
significant  advantages  of  this  technique  is  positive  cut-off  without  reduction  of  light 
intensity  in  the  area  where  the  signals  are  to  be  seen. 


(See  Traffic  Flow  Chart  next  page) 
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Traffic   Signal  Phasing 

AT 

17™  &  CLAYTON   &  CLAYTON  &TWIN  PEAKS 


Phasel 


Legend 
Legend 


Traffic    Movement  GOING 
""'  STOPPED 
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MISCELLANEOUS  INVESTIGATIONS 


NUMBER  OF 
INVESTIGATIONS 
MADE 


Written  Reports  to  San  Francisco  Parking  Authority  21 

Parking  Checks  40 

Advisory  Appearance  and  Conferences  with 

San  Francisco  Parking  Authority  24 

Formal  STOP  and  YIELD  Sign  Investigations  1 59 

Formal  Parking  Control  Investigations  1 43 

Formal  Traffic  Signal  Investigations  92 

Other  Formal  Investigations  722 


TRAFFIC  LEGISLATION 


Stop  Intersections 

Yield  Intersections 

Through  Streets,  Miles 

One-Way  Streets,  Miles 

Speed  Zones (other  than  25) 

Turn  Restrictions  (24  Hours) 

Turn  Restrictions  (Peak  Hours) 

Towaway,  Block  Faces 

Time  Limit;  Block  Faces 

Angle  Parking;  Block  Faces 

Other  Turn  Controls 

No  Parking  Any  Time;  Block  Faces 

Items  Discussed  at  ISCOTT 

Items  having  Department  Public  Hearing 

Items  to  Board  of  Supervisors  for  Action 

Items  Handled  under  Sec.  33.1 


COMPLETED 
1969-70 


0 

1.9 

2.5 
0 
3 
1 

27 

26 
5 

16 

31 
742 
108 
121 

11 


DELETED 
1969-70 

1 

7 
0 

1.0 
0 


NUMBER 
IN  PLACE 
6-30-70 

2,038 
11 
105.4 
82.1 
66.4 
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PAVEMENT  PAINTING 

COMPLETED 


Standard  Striping,  Miles 

465. 

12-Inch  Stripes,  Feet 

561,913 

12-Inch  Yellow  Stripes,  Feet  (School  Crosswalks) 

191,205 

Bus  Zones,  Feet 

141,600 

Parking  Stalls  (all  types) 

7,262 

New  School  Intersections 

-3 

Total  School  Intersections  in  Place  June  30,  1970 

946 

Pounds  of  Reflective  Beads  Used 

41,125 

9"  Stripes,  Feet 

71,318 

Railroad  Crossings,  Feet 

15,534 

TRAFFIC  AND  STREET  NAME  SIGNS 


Traffic  Signs 

Parking  Signs  Installed 
Parking  Signs  Repaired  or  Changed 
Parking  Signs  Removed 
Other  Signs  Installed 
Other  Signs  Repaired  or  Changed 
Other  Signs  Removed 
Stop  Signs  Installed 
Stop  Signs  Repaired  or  Changed 
Stop  Signs  Removed 
TOTAL 

Special  Signs  Made  by  City  Forces 
Estimated  Approximate  Cost  1969-70 

Estimated  Total  Number  in  Place 
June  30,  1970 

Street  Name  Signs 

Street  Signs  Repaired  or  Changed 
Street  Signs  Installed 
TOTAL 

Estimated  Approximate  Cost  1969-70 
Estimated  Total  Number  in  Place 
June  30,  1970 


COMPLETED 
1969-70 

664 
925 
387 
909 

1,265 
308 
314 
433 
79 

5,284 
692 

S42,500 
40,000 

1,142 
12 
1,154 

S28,000 
5,810 
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PARKING  METERS 


New  or  Amended  Zones  8 

New  Installations  320 

New  Installations  in  Public  Parking  Lots  35 1 

Removals  291 

Installations  223 

Relocations  58 

Temporary  Removals  320 


Total  Number  in  Place  June  30,  1 970.  14,160 

The  above  table  does  not  include  the  normal  maintenance  of  parking  meters  performed  by  the 
Department  of  Electricity. 

TRAFFIC  SIGNALS  AND  CHANNELIZATION 


NUMBER 

COMPLETED  IN  PLACE 

1969-70  6-30-70 

Channelized  Intersections 

Concrete  Islands                                   6  268 

Raised  Pavement  Bars                             1  5 1 

Total                                         7  319 

Signalized  Intersections 

3-Light  Installations                             18  783 

Equipped  with  Pedestrian  Signals             13  248 

Actuated  Signals                                   4  185 

Pedestrian  Overpasses  (over  City  streets)  1  5 
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ACCELERATED  PROGRAMS  OF  CONVERSION  OF 
OVERHEAD  UTILITY  WIRES  TO  AN 
UNDERGROUND  SYSTEM 

The  groundwork  for  beautification  of  San  Francisco  in  the  Seventies  has  been  laid  in  the  last 
few  years  of  the  Sixties.  Much  emphasis  has  been  given  to  ridding  the  City  of  all  types  of  pollution 
of  the  water  and  of  the  air,  but  of  equal  importance  has  been  the  elimination  of  the  visual  pollu- 
tion created  by  unnecessary  and  unattractive  street  hardware. 

San  Francisco  was  an  early  leader  in  undergrounding  of  utilities,  having  inaugurated  a  pro- 
gram for  this  work  in  1899.  Since  the  inception  of  the  underground  district  program,  progress  has 
been  limited  by  law  to  two  and  one-half  miles  per  year.  However,  due  to  many  factors  affecting 
this  work,  and  since  each  district  could  not  be  limited  to  a  precise  length,  the  yearly  average  to 
1967  was  2.61  miles  per  year,  exclusive  of  those  areas  throughout  the  City  which  were  construc- 
ted by  the  developers  to  conform  to  the  underground  district  ordinance. 

The  State  of  California  Public  Utilities  Commission,  after  lengthy  hearings  in  Case  8209  on 
the  subject  of  undergrounding  throughout  the  State,  issued  Decision  73078  in  this  case  on  Sep- 
tember 19,  1967.  This  Decision  required  the  Pacific  Gas  &  Electric  Company  to  allocate  a  signifi- 
cantly increased  sum  per  year,  based  on  a  percent  of  gross  revenues,  for  the  conversion  of  its 
overhead  distribution  system  and  commits  the  Pacific  Telephone  &  Telegraph  Company  to  match 
their  conversion  rate. 

The  allotments  are  made  by  Pacific  Gas  &  Electric  Company  to  cities  and  other  jurisdictions 
having  a  local  program  of  undergrounding  backed  by  appropriate  legislation.  If  no  local  program 
is  in  effect  the  allocation  is  distributed  in  areas  where  a  definite  program  is  under  way. 

Beginning  in  1968,  the  Pacific  Gas  &  Electric  Company  allocated  $959,700  to  San  Francisco 
for  this  purpose.  Being  based  on  revenue  the  allocation  is  expected  to  increase  each  year,  permit- 
ting a  gradually  increasing  rate  of  conversion.  The  yearly  mileage  accomplished  will,  of  course, 
depend  on  the  general  nature  of  each  district  because  conversion  in  commercial  and  industrial 
areas  is  more  expensive  than  for  residential  or  similar  areas. 
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The  table  below  compares  the  rates  of  conversion  for  several  years  before  and  after  Decision 
73708  became  effective. 


YEAR                            FUNDS  ALLOCATED  BY  P.G.  &  E.  Ml LEAGE  UNDERGROUNDED 

1965  2.27 

1966  2.88 

1967  2.31 
*1968  $     959,700  3.84 

1969  1,000,300  4.92 

xl970  1,233,000  5.16 


*First  year  of  allocation 
xEstimated 

Should  any  portion  of  the  yearly  allocation  not  be  expended,  it  will  be  added  to  the  alloca- 
tion for  the  following  year. 

Thus  it  has  been  possible  to  accelerate  the  conversion  program  so  that  undergrounding  is  at 
present  double  the  previous  average  rate  and  is  expected  to  increase  in  succeeding  years.  However, 
even  with  an  accelerated  program  it  is  estimated  that  it  will  be  about  100  years  before  the  City 
will  be  completely  undergrounded. 


WORK  FOR  OTHER  AGENCIES 

One  new  and  exciting  development  among  Bureau  services  to  other  agencies  was  the  result 
of  City  adoption  of  the  Mini-Park  concept.  The  original  program  prepared  in  1969/70  anticipated 
a  total  project  cost  for  over  25  Mini-Parks  of  $1,100,000.  Approvals  and  applications  for  grants 
and  subsidies  from  three  federal  agencies  anticipate  a  cash  refund  or  in  lieu  services  amounting 
to  more  than  $500,000. 
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DIVISIONS  OF  SURVEYS  AND  MAPPING 
Subdivisions  and  Street  Changes 


Table  1-A 

CONDOMINIUM  MAPS  APPROVED  AND  RECORDED 

Map  of  1 280  Ellis  Street  Apartments 
Map  of  Mandarin  Tower 

PARCEL  MAPS  APPROVED  AND  RECORDED 

Portion  of  Mission  Block  58 

Portion  of  Block  3  Jonas  Barman  Map 

14  Market  Street  Homestead  Association 

"     "     "     68  University  Mound  Tract  Survey 

"     "     "     13  West  End  Map  No.  2 

"     "     "     55  University  Mound  Survey 

"     "     "     1861-B  Golden  Gate  Heights 

RECORD  OF  SURVEY  MAPS  EXAMINED  AND  RECORDED 

Hunters  Point  Redevelopment  Project  Area  G 
Portion  of  Fort  Mason  Military  Reservation 
100  Vara  Block  No.  320 

Lots  C,  D  and  E  of  Block  "O"  of  "Second  Addition  to  Glen  Park  Terrace" 

STREET  DEDICATION  MAPS  APPROVED  AND  RECORDED 

Arlington  Street  Southwesterly  of  Randall  Street 
Randall  Street  between  Arlington  St.  and  San  Jose  Ave. 
Portions  of  Mission,  Fourth  and  Minna  Streets 
Bernal  Heights  Boulevard 

Folsom  Street  from  Ripley  St.  to  Bernal  Heights  Boulevard 
Intersection  of  Ocean  and  Geneva  Avenues 

STREET  VACATIONS  APPROVED 

Portion  of  Hollister  Avenue  Southeasterly  from  Hawes  Street 

Portion  of  Bourbin  Street  between  Ellis  and  Eddy  Streets 

Portion  of  Lyon  Street  Northerly  of  Marina  Boulevard 

Portions  of  Jennings  Street,  Meade,  Nelson  and  Larkspur  Avenues 

Portions  of  Alameda  and  El  Dorado  Streets  between  Third  and  Illinois  Streets 

Portion  of  Merchant  Street  East  of  Montgomery  Street 

Portion  of  Merchant  Street  between  Montgomery  and  Sansome  Sts. 

Prentiss  Street  between  Alemany  Boulevard  and  Crescent  Avenue 

Portions  of  Michigan  Street  and  Fourth  Street 

Portion  of  Islais  Creek  Channel  Southwesterly  of  Weldon  Street 

Portion  of  Hay  ward  Street  Southeasterly  of  Harrison  Street 

Portion  of  Union  Street  and  certain  air  space  over  a  portion  of  Union  Street 

Easterly  of  Montgomery  Street 
Portion  of  Acadia  Street  between  Monterey  Boulevard  and  Circular  Avenue 
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CHANGES  IN  OFFICIAL  WIDTH  OF  SIDEWALKS 

Pine  Street  between  Hyde  and  Larkin  Streets 

Beaver  Street  between  Castro  and  15th  Streets 

Portions  of  Pierce  Street  between  Oak  and  Fell  Streets 

Mission  Street,  South  Side,  between  Fourth  Street  and  150  feet  west 

Howard  Street  at  South  Van  Ness  Avenue 

Tehama  Street,  Northwesterly  Side,  between  Fourth  Street  and  300  feet  Southwesterly 
Leavenworth  Street  between  Post  and  California  Streets 
Milton  Street,  West  Side,  between  San  Jose  Avenue  and  Bosworth  Street 
Seventeenth  Street,  North  Side,  between  Potrero  Avenue  and  Bryant  Street 
Hawthorne  Street,  Westerly  Side,  between  Folsom  and  Harrison  Streets 

ESTABLISHING  AND  RE-ESTABLISHING  OFFICIAL  WIDTHS  OF  SIDEWALKS 

Jessie  Street,  South  Side,  between  Ecker  Street  and  95  feet  Westerly 
Grant  Avenue,  West  Side,  between  North  Point  and  Beach  Streets 
North  Point  Street  between  Columbus  Avenue  and  The  Embarcadero 

STREET  NAME  CHANGES 

Gaines  Street  to  Icehouse  Alley 
Obsidiana  Lane  to  Everson  Street 

Detroit  Street,  Northwesterly  of  Stillings  Avenue,  to  Vista  Verde  Court 
Savings  Union  Place  to  Security  Pacific  Place 


FIELD  SURVEYS 
Table  1-B 

NUMBER  OF  SURVEYS 

A  total  of  283  field  surveys,  undertaken  and  completed  by  the  six  survey  parties  of  the 
Division's  Field  Engineering  Section,  comprised  the  following: 

Public  Improvement  Surveys  for: 


Public  Assessments  and  Private  Contracts   32 

Contracts  Financed  by  City   251 

Site  and  Lot  Location  and  Topographic  Surveys  for: 

Bureau  of  Architecture   8 

Recreation  and  Park  Department   13 


Survey  fees  received  by  the  City  from  Public  Assessment  and  Private  Contracts  totaled 
$4,700. 

EXTENT  OF  SURVEYS 

The  aggregate  length  of  field  surveys  completed  totaled  91.6  miles,  in  addition  to  which 
1 17.4  acres  of  topographic  surveys  were  completed.  The  aggregate  length  comprised  the  following: 

Design,  cross  sections; 

Streets,  sewer  and  drainage   5.4  Miles 
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Construction,  line  and  grade; 

Sewage  and  drainage  systems   7.7  Miles 

Street  grading   0.7  Miles 

Pavements  and  curbs   5.3  Miles 

Reconstruction,  line  and  grade  and  cross  sections; 

Pavements  and  curbs   1.5  Miles 

Block,  Site  and  Lot  surveys; 

Lot  (boundary  lengths)   —  Miles 

Block  resurveys  (frontage  lengths)   0.2  Miles 

Reference  Surveyor's  marks  (frontage  lengths)   0.3  Miles 

Post-construction  examination  of; 

Street  grading   -  Miles 

Sewer  and  drainage  systems   0.1  Miles 

Pavements  and  curbs   0.1  Miles 

Miscellaneous  surveys  (not  included  above)   10.8  Miles 

Monument  lines  checked   53.9  Miles 

Monument  lines  set  (new)   1.5  Miles 

Subsidence  areas   3.6  Miles 

Slide  areas   0.5  Miles 


In  addition  to  the  aforementioned  checking  of  existing  monument  lines,  3  survey  mon- 
uments were  set  or  reset  and  590  monuments  were  examined,  repaired  or  referenced. 

Precise  level  bench  marks  were  established  and  elevations  on  existing  bench  marks  checked 
at  286  intersections,  which  required  the  running  of  approximately  34.7  miles  of  precise  level 
networks. 

MISCELLANEOUS  SURVEYS  AND  STUDIES 
Table  1-C 

SURVEY  FLATS  PREPARED: 

Diana  Street  —  southerly  of  Thornton  Ave.  Topographic  Survey 

Candlestick  Park  Stadium  " 

Candlestick  Park  Stadium 

Parking  Area  I  "  " 

Candlestick  Park  Stadium 

Parking  Area  n  "  " 
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Candlestick  Parking  Area 
Parking  Area  EI 

Peralta  Avenue  -  south  of  Mullen  Avenue 

Phelps  Street  -  south  of  Palou  Avenue 

Army  Street  Circle  —  Contract  No.  3 

Utah  Street  -  north  of  1 8th  Street 

Carl  and  Clayton  Streets 

Holly  Park  Reservoir 
Joost  Avenue  —  west  of  Baden  Street 

Page  Street  -  east  of  Laguna  Street 

Tenth  Avenue  -  north  of  Geary  Boulevard 

Cayuga  Avenue  -  southwesterly  of  Lyell  Street 

Bayview  School  Addition 

El  Polin  School  —  Proposed  Site 

Geary  School  —  Access  Stairs 

Campbell  Avenue  —  east  of  Rutland  Street 

Bush  Street  —  between  Baker  and  Broderick  Streets 

Bright  Street  and  Randolph  Street 

OTHER  MISCELLANEOUS  STUDIES 

More  than  40  miscellaneous  drawings  were  prepared  in  connection  with  property  acqui- 
sitions and  dispositions;  street  openings,  widenings,  and  vacations;  and  easement  acquisitions  and 
abandonments. 

More  than  20  reports  regarding  City  interest  in  actions  to  quiet  title  were  made  to  the  City 
Attorney's  office. 

Eighteen  appeals  from  decision  of  the  City  Planning  Commission  were  checked  to  determine 
whether  the  signatures  thereon  represented  at  least  twenty  percent  (20%)  of  the  areas  within  a 
radius  of  300  feet  of  the  property  involved  so  as  to  qualify  the  appeals  for  consideration  by  the 
Board  of  Supervisors. 

One  hundred  twenty  (120)  legal  descriptions  for  deeds  to  and  from  the  City  involving  the 
Departments  of  Public  Works  and  other  Departments  were  prepared  and  checked. 


Boundary  and  Topographic  Survey 
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PERSONNEL  AT  BEGINNING  AND  END  OF  FISCAL  YEAR 

DIVISION  JULY  1,1969         JUNE  30,  1970  CHANGE 

ADMINISTRATION  3  3 

GENERAL  ENGINEERING  116  109  -7 

RECREATION  AND  PARK  ENGINEERING  18  19  +1 

STREETS  AND  HIGHWAYS  39  44  +5 

SANITARY  ENGINEERING  31  46  +15 

SURVEYS  AND  MAPPING  36  33  -  3 

CONSTRUCTION  57  57 

TRAFFIC  ENGINEERING  29  31  +  2 

TRANSIT  TASK  FORCE  9  8 

338  350  +  12 

Employees  in  Professional  Classification   140 

Employees  in  Technical  Classifications   167 

Employees  in  Clerical   43 

PAYROLL: 

The  following  tabulation  shows  the  number  of  employees  and  total  payroll  charged  to  General, 
Project  and  Road  Funds: 

EMPLOYEES  PAYROLL 
SOURCE  OF  PAYROLL  1969-70  1969-70 

General  Fund 

Budget  Payroll  73  $933,079.53 

Project  Funds  (Gas  Tax,  Bond,  General,  etc.)  246  $  2,959,238.3 1 

Road  Fund  —  Traffic  Engineering  31  $315,824.01 

RETIREMENTS: 

During  the  past  year,  the  following  employees  were  retired  and  recognition  is  given  for  their 
faithful  service  to  the  organization: 

Ellis  H.  Vincent  9/1/69  Surveyor's  Field  Asst.  10  years 

Stanley  C.  Gerughty  1/30/70  Senior  Civil  Engineer  32  years 

Richard  C.  Konno  2/12/70  Assistant  Civil  Engineer  7  years 

Mildred  Rosene  2/1/70  Civil  Draftsman  24  years 

Peter  D.  McCarthy  3/1/70  Assoc.  Civil  Engineer  42  years 

DECEASED: 

Mario  M.  Asturias  8/24/69  Chief  of  Party  20  years 
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SUPERVISORY  PERSONNEL 
AS  OF  JUNE  30,  1970 

Robert  C.  Levy,  City  Engineer 
Ross  T.  Shoaf,  Assistant  City  Engineer 


DIVISION  &  SECTION 
STREETS  AND  HIGHWAYS 

Highways 

St.  Impvt.  &  Reconst. 
Street  Inspection 

RECREATION  &  PARK 
ENGINEERING 

Engineering 
Landscaping 

GENERAL  ENGINEERING 
SERVICES 

Administration 
Office  Management 
Steno  Pool 

Utilities  &  Special  Services 

Contract  Preparation 

Structural 

Mechanical 

Electrical 

SANITARY  ENGINEERING 

Planning  and  Studies 
Design 

Administration 

SURVEYS  AND  MAPPING 

Administration  and  Records 
Office 

Field  Surveys 

CONSTRUCTION 
Inspection 
Testing 

CONTRACT  ADMINISTRATION 

TRAFFIC  ENGINEERING 
Design 
Planning 
Operations 


PERSON  IN  CHARGE 
W.J.  Scruggs,  Senior  Engineer 

L.T.  Tom,  Engineer 

G.  M.  Wong,  Engineer 

T.A.  Pedersen,  Street  Inspection  Supervisor 

D.  Martin,  Senior  Engineer 

W.H.  Person,  Engineer 

H.  C.  Schmidt,  Landscape  Architect 

G.  Galli,  Principal  Engineer 

C.T.  Beggs,  Engineer 

F.  R.  Nichols,  Head  Clerk 

Mrs.  Helen  K.  Flink,  Senior  Clerk  Typist 
W.R.  Daly,  Sr.  Draftsman 
C.T.  Jensen,  Engineer 

G.  T.  Jeong,  Senior  Engineer 
C.J.  Brady,  Senior  Engineer 
A.E.  Tanner,  Senior  Engineer 

A.  O.  Friedland,  Principal  Engineer 

W.R.  Giessner,  Engineer 
T.F.  Landers,  Engineer 

B.  Martin,  Senior  Engineer 

G.Q.  Woo,  Engineer 

A.F.  Hollett,  Associate  Engineer 

G.Q.  Woo,  Engineer 

W.E.  Bryan,  Chief  Surveyor 

W.C.  Ewing,  Senior  Engineer 
T.J.  Ford,  Jr.,  Engineer 

E.  W.  Pearson,  Assoc.  Materials  Engineer 

F.  Giusto,  Administrative  Engineer 

W.  Marconi,  Sr.  Traffic  Engineer 

G.  R.  Hansen,  Assoc.  Traffic  Engineer 
R.J.  Evans,  Asst.  Traffic  Engineer 
N.E.  Bray,  Traffic  Engineer 


42 


BUREAU  OF  ARCHITECTURE 


BUREAU  OF  ARCHITECTURE 
DEPARTMENT  OF  PUBLIC  WORKS 
ORGANIZATION  CHART 


CITY 
ARCHITECT 


E  MANAGEM 


DOCUMENTS 


ADMINISTRATION 


DESIGN 


REPRODUCTION 


Sr.  ARCHITECT 


SPECIFICATION 

CLERICAL 


T 


Sr.  ARCHITECT 


SPECIFICATION 
CLERICAL 


CHIEF  INSP. 


CONSTRUCTION 
"  1 

Sr.  ARCHITECT 


Sr.  ARCHITECT 


SPECIFICATION 
CLERICAL 


BUREAU  OF  ARCHITECTURE 


43 


BUREAU  OF  ARCHITECTURE 
Charles  W.  Griffith,  City  Architect 


The  Bureau  of  Architecture  supervises  the  design  and  construction  of  new  public  buildings, 
and  the  modernization  and  alteration  of  existing  public  buildings,  under  plans  duly  approved  by 
the  various  City,  State  and  Federal  Departments  which  are  involved. 

Once  the  need  for  a  building  project  is  established,  the  Bureau  assists  the  requesting  City  de- 
partment in  the  preparation  of  a  basic  program  and  the  acquisition  of  a  building  site.  The  pro- 
gram consists  of  general  information  relative  to  the  activities  and  services  to  be  performed  in  the 
building,  the  number  and  type  of  employees  who  will  be  housed  in  the  building,  the  number  and 
type  of  public  to  be  served,  and  related  data.  The  Bureau  then  prepares  sketches,  specifications, 
and  estimates  of  cost,  and  when  funds  are  available,  prepares,  or  supervises  the  preparation  of  the 
schematic,  preliminary  and  final  drawings,  specifications,  and  estimates.  After  approval  of  the 
final  documents,  bids  are  requested  by  advertisement  in  the  official  newspaper,  opened  in  public, 
reviewed  and  analyzed,  and  recommendations  are  prepared  for  award  of  the  construction  con- 
tract. After  award  and  certification  of  the  contract,  Bureau  personnel  inspect  the  construction  as 
it  develops,  certify  monthly  progress  payments,  and  upon  completion  of  the  project,  verify  that 
it  has  been  properly  constructed  in  conformance  with  the  plans  and  specifications  and  initiate 
the  final  payment  to  the  contractor.  The  work  which  was  being  processed  in  the  Bureau  as  of 
July  1,  1970  was  as  follows: 

1.  Plan  and  Specification  Stage  $52,250,000 

2.  Work  under  Construction  (63  Jobs)     2 1 , 1 67,000 

3.  Work  Completed  (108  Jobs)  7,976,401 


TOTAL  $81,393,401 


ORGANIZATION 

The  organization  of  the  Bureau  is  broken  down  into  three  separate  divisions:  Office  Man- 
agement, Design,  and  Construction,  as  shown  by  this  Organization  Chart. 


OFFICE  MANAGEMENT 

Section  I  —  Documents 

This  section  is  responsible  for  the  assembly  and  issuance  of  the  contract  documents 
to  contractors,  the  filing  of  tracings,  blueprints,  and  specifications,  and  related  work. 

Section  II  —  Administration 

This  section  is  responsible  for  personnel  matters,  all  incoming  and  outgoing  corres- 
pondence, dispensing  information  to  contractors  and  architects,  the  operation  of  the 
Bureau's  main  counter,  and  related  work. 
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Section  III  —  Reproduction 

This  section  is  responsible  for  the  requisition  and  procurement  of  blueprints,  the 
assembly  of  blueprints,  the  reproduction  and  assembly  of  specifications,  and  related 
work. 


DESIGN 

The  responsibility  for  processing  the  various  jobs  from  initial  inception  to  completion  of  the 
final  drawings,  specifications  and  estimates  is  divided  into  three  sections.  Each  of  these  sections 
is  headed  by  a  senior  architect  who  maintains  formal  and  informal  relationships  with  the  client 
agency  and  supervises  the  personnel  assigned  to  him  for  the  preparation  of  the  drawings  and 
specifications. 


MISCELLANEOUS  DESIGN  SECTION 

A.     1964  Fire  Department  Bond  Issue  -  $4,890,000 

The  work  of  this  bond  issue  has  been  delayed  for  the  past  two  years  by  the  Fire  Commission 
pending  results  of  a  study  by  Gage-Babcock,  management  consultants.  The  report  has  been 
completed  and  the  Fire  Commission  has  instructed  us  to  proceed  with  the  design  of  fire- 
house  for  Engine  Co.  No.  36.  It  is  expected  that  the  Commission  will  authorize  us  to  pro- 
ceed with  the  balance  of  the  bond  issue  projects  within  the  next  fiscal  year.  Present  status  of 
the  bond  projects  is  as  follows: 


I.      Completed  (54%)  $2,618,900 

1 .  Headquarter's  Building  $1,115 ,000 

2.  Fire  Station  Engine  Co.  No.  28  256,000 

3.  Fire  Station  Engine  Co.  No.  7  31 0,000 

4.  Fire  Station  Engine  Co.  No.  17 

and  Truck  Co.  No.  1  447,500 

5.  Fire  Station  Engine  Co.  No.  43  394,900 

6.  Fire  Station  Engine  Co.  No.  46  65,500 

II.      Design  State  (7%)  3  5 1 ,3  00 

Fire  Station  Engine  Co.  No.  3 6  351,300 

III.  Projects  Held  In  Abeyance  (35%)  1,732,200 

1.  Fire  Station  Engine  Co.  No.  16  278,300 

2.  Fire  Station  Engine  Co.  No.  33  355,500 

3.  Fire  Station  Engine  Co.  No.  37  399,100 

4.  Fire  Station  Engine  Co.  No.  3  384,700 

5.  Fire  Station  Engine  Co.  No.  8  3 14,600 

IV.  Contingent  Fund  (4%)  242,640 


TOTAL  $4,945,040 


NOTE:  $55,040  of  these  funds  are  from  1952  Fire  Department  Bond  Issue. 


In  addition  to  the  bond  issue  work  the  Bureau  is  also  assisting  the  Fire  Department  in  the  re- 
placement of  Fire  Station  No.  1 ,  which  is  in  the  Golden  Gateway  Development  and  must 
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B.     Improvements  and  Expansion  of  Candlestick  Park  Stadium  -  $14,500,000 

The  construction  of  this  project  was  started  after  the  completion  of  the  1 969  Baseball  sea- 
son in  November  1969.  The  first  project  was  the  preparation  of  the  field  to  receive  artificial 
turf  and  the  second  project  was  the  installation  of  the  artificial  turf.  The  projects  were  sub- 
stantially completed  in  time  for  the  opening  of  the  1970  Baseball  season  in  April  1970.  Since 
then  several  other  projects  have  been  started,  as  noted  below,  and  it  is  expected  that  bids 
will  be  received  for  all  of  the  remaining  work  in  August.  Work  will  start  in  October  1970  and 
the  entire  project  will  be  completed  by  the  beginning  of  Baseball  season,  April  1 ,  1 973. 

This  project  will  complete  the  bowl  around  the  playing  field.  It  will  provide  a  total  of  60,000 
seats  for  both  baseball  and  football.  Conversion  from  baseball  to  football  use  is  made  simple 
and  inexpensive  by  hydraulic  movable  stands  which  are  extended  on  tracks  for  football  and 
retracted  for  baseball. 


The  various  parts  of  this  project  and  their  status  are  shown  below: 


1.  Design  Contract  $  483,739.32 
John  S.  Bolles  Associates 

70%  Completed 

2.  Site  Preparation  844,719.42 
Williams  &  Burrows  Contractor 

Completed 


3.  Artificial  Turf 
Monsanto  Corporation 
90%  completed 

4.  Stadium  Seating 
American  Seating  Co. 
3%  completed 

5.  Movable  Stands 
Rollway  Grandstand  Corp. 
20%  completed 

6.  Relocation  of  Scoreboard 
Adams  &  Smith  Contractors 
To  be  completed  in  August 

7.  Interim  Fencing 
Anchor  Fencing  Co. 

To  be  completed  in  August 

8.  Improvements  &  Expansion 
Bids  to  be  received  in  Septeml 


329,145.00 


902,925.00 


1,140,060.00 


107,200.00 


18,765.00 


10,500,000.00 

1970 


9.     New  Scoreboard 

It  is  expected  that  this  will  be  furnished  by 
concessionaire  without  cost  to  the  City. 
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1 0.     Public  Works  Expenses  2 1 2,000.00 

$90,000  has  been  expended  to  date 

TOTAL  $14,538,553.74 


48 


BUREAU  OF  ARCHITECTURE 


C.     Recreation  and  Park  Department 

Several  fire  damaged  recreation  buildings  were  surveyed  and  estimates  for  rehabilitation 
were  prepared.  As  a  result  funds  are  now  available  for  the  reconstruction  of  McLaren  Park 
Fieldhouse  and  Silver  Terrace  Fieldhouse. 


M.  M.  CASEY  RECREATION  BUILDING 


Several  recreation  buildings  were  under  construction  during  this  fiscal  year.  The  M.  M. 
Casey  building  in  Sunnyside  Park  was  completed.  Christopher  Recreation  Center  in  Dia- 
mond Heights  is  about  80%  completed  and  Gilman  Recreation  Center  in  the  Candlestick 
Park  area  is  about  10%  completed. 

Plans  and  specifications  for  a  new  restroom  facility  at  McLaren  Park  are  95%  completed. 
Plans  were  prepared  and  the  construction  work  was  completed  for  a  complete  renewal  of 
the  stage  and  auxiliary  rooms  at  Sigmund  Stern  Grove. 

The  Bureau  supervised  the  preparation  of  plans  for  a  1,000  seat  theatre  located  in  the  south 
end  of  the  main  building  at  the  Palace  of  Fine  Arts.  Bids  were  received  in  June  for  this 
$500,000  project.  Construction  is  to  be  completed  in  time  for  the  film  festival  in  October 
1970. 


D.    Police  Department 

After  the  tragic  bombing  at  Park  Police  Station,  the  Board  of  Supervisors  declared  an  em- 
ergency and  under  this  procedure,  seven  district  stations  were  armored  against  various  types 
of  attack.  In  general,  the  work  consisted  of  heavy  window  protection  on  the  buildings,  wire 
fencing  of  the  grounds,  and  adequate  lighting  around  the  grounds  and  buildings.  A  second 
phase  of  this  work  which  will  alter  interiors  of  the  buildings  to  minimize  possible  bomb 
damage  is  pending. 
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1.  Central  Police  Station— This  building  combines  a  much-needed  parking  facility  in 
North  Beach  along  with  new  Central  Station.  Many  of  the  protective  measures  de- 
veloped for  other  district  stations  were  added  to  this  building  as  construction  neared 
completion. 


CENTRAL  POLICE  STATION  &  NORTH  BEACH  PARKING  GARAGE 


E.     Opera  House 

At  the  termination  of  consulting  architects'  agreements,  the  Bureau  assumed  the  task  of 
completing  the  considerable  rehabilitation  of  the  Opera  House. 

1.  Stage  Lighting  Fixtures-Specifications  and  technical  data  prepared  by  this  section  and 
given  to  purchaser  for  bids.  Job  completed. 

2.  Cabinet  work  in  executive  office  areas— Contract  awarded.  Work  scheduled  for  Oc- 
tober 1970. 

3.  Cable  for  Stage  Lights— An  incredible  array  of  heavy  cables,  junction  boxes,  etc.,  all 
specially  designed  to  serve  the  hundreds  of  stage  lights  of  the  Opera  House.  Bids  are  to 
be  received  September  1 1 . 

4.  Back-stage  Rehabilitation-Drawings  and  specifications  about  90%  complete.  Most  of 
the  work  will  be  done  in  December  1970,  after  end  of  opera  season. 


50 


BUREAU  OF  ARCHITECTURE 


F.     Work  Furlough  Center 

A  combined  effort  of  the  Adult  Probation  Department  and  the  Sheriffs  Department  to  re- 
habilitate prisoners  of  the  County  led  to  the  conversion  of  a  warehouse  type  structure  at 
930  Bryant  Street  to  a  "Work  Furlough  Center."  This  unique  facility  which  allows  prisoners 
to  keep  their  regular  work  patterns  while  serving  their  sentences  was  successfully  completed 
this  year. 


G.    Miscellaneous  Projects 

1.  Tax  Collector— New  taxes,  increased  work  load,  added  employees,  all  combined  to 
promote  an  emergency  appropriation  to  provide  more  efficient  use  of  existing  space. 
Preliminary  investigations  have  been  made;  working  drawings  will  start  in  September 
1970. 

2.  Controller— Plans  and  specifications  are  finally  being  completed  for  a  special  remodel- 
ing at  240  Van  Ness  Avenue.  This  building  houses  the  Electronic  Data  Processing  Pro- 
cessing Programmers  and  is  referred  to  as  the  "think  tank."  EDP  office  in  City  Hall  will 
also  be  remodeled  under  another  project  scheduled  to  be  bid  in  October  1 970. 

3.  The  Anna  Waden  Library  at  Hunters  Point  was  completed  and  has  received  many 
design  awards. 


ANNA  E.  WADEN  BRANCH  LIBRARY 
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4.  Chinatown  Gateway— A  unique  addition  to  San  Francisco,  straddles  Grant  Avenue  at 
Bush  Street  and  involved  a  great  amount  of  street  work.  This  section  was  involved  in 
the  selection  of  authentic  Chinese  ceramics  as  well  as  overall  direction  of  the  project. 


CHINATOWN  GATEWAY 


5.  Department  of  Social  Services— Several  sites  for  expansion  and  consolidation  of  this 
large  department  were  studied  in  depth.  The  last  study  and  survey  of  170  Otis  Street,  a 
reinforced  concrete  structure  next  to  the  Department's  150  Otis  Street  building  has 
resulted  in  action  being  taken  to  move  the  main  office  on  Bush  Street  to  this  new  com- 
plex. 

6.  Capital  Improvements-The  Bureau  is  responsible  for  coordinating  the  architectural 
portion  of  the  capital  improvements  program  for  City  buildings.  Liaison  with  the  Plan- 
ning Department  and  various  other  departments  is  maintained  throughout  the  data 
gathering  and  review  periods. 

7.  Parking  Facility— The  Buieau  designed  the  exterior  elements  of  the  Polk  district  parking 
facility,  a  joint  project  with  the  Bureau  of  Engineering  and  our  School  Section.  The 
project  included  a  school  play  yard  on  the  roof.  The  design  won  a  special  commendation 
of  the  Civic  Design  Committee,  Art  Commission. 

8.  Other  Projects-Minor  projects  were  done  in  the  California  Palace  of  Legion  of  Honor, 
De  Young  Museum,  City  Attorney's  office,  the  Municipal  and  Superior  Courts,  Youth 
Guidance  Center  and  Hidden  Valley  Ranch. 
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SCHOOL  DESIGN  SECTION 

This  Section  is  responsible  for  all  of  the  design  work  for  the  San  Francisco  Unified  School 
District.  This  work  is  in  three  major  categories:  (A)  City-District  Bond  Issues,  (B)  District  Funds, 
(C)  Special  Funds  such  as  Federal  or  State  subvention. 


1964  School  Bond  Issue 


$31,464,500 


This  bond  issue  will  provide  four  completely  new  schools,  major  additions  to  four  schools, 
two  new  buildings  for  City  College,  replacement  of  one  elementary  school,  replacement  of 
various  temporary  classrooms  with  permanent  classrooms,  and  miscellaneous  rehabilitation 
and  modernization,  in  addition  to  furniture  and  equipment  and  miscellaneous  costs.  The 
work  has  progressed  favorably  and,  as  of  June  30,  1970,  the  status  was  as  follows: 


1.  Work  Completed 
Twenty-seven  projects 

2.  Work  Under  Construction 
Three  projects 

3.  Final  Drawing  State 

4.  Miscellaneous  Costs, 
Plans  &  Specifications 
and  Unallocated 


40% 
27% 
30% 

3% 


Total 


$12,567,909 
8,534,390 
9,300,000 

1,062,201 
$31,464,500 


Design  work  was  completed  and  bids  received  for  two  new  elementary  schools  during  the 
year:  Grattan  School  and  Cabrillo  School.  Construction  started  on  the  Grattan  School  in 
February  but  the  Cabrillo  School  has  been  delayed  because  of  lack  of  funds. 

Rough  grading  work  for  the  Diamond  Heights  High  School  was  completed  in  April  1970. 
Final  working  drawings  and  specifications  for  this  school  were  completed  during  February- 
May  1970  and  were  submitted  to  the  State  for  final  review.  It  is  anticipated  that  bids  will  be 
received  in  November  1970. 


DIAMOND  HEIGHTS  HIGH  SCHOOL 
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Preliminary  design  is  under  way  for  a  new  Hunters  Point  School  (South).  A  bond  issue  for 
two  new  schools  and  a  school  addition  in  the  Hunters  Point  area  was  defeated  in  November 
1969.  A  new  bond  issue  in  the  amount  of  $5,494,000  will  be  on  the  ballot  in  November 
1970. 

Construction  of  the  City  College  Laboratory  and  Classroom  building  was  completed  in  May 
1970. 

B.  District  Fund  Projects 

Alteration  and  repair  projects  for  the  District  are  listed  in  Appendix  No.  2.  Plans  and  Speci- 
fications were  prepared  and  bids  received  for  approximately  70  projects  with  a  total  value  of 
$898,000  during  the  year. 

Plans  were  prepared  under  the  supervision  of  this  Section  for  a  new  portable  classroom  build- 
ing. Bids  were  received  for  sixty-three  of  these  buildings  at  a  total  cost  of  $834,764.  Fifty- 
three  of  the  buildings  were  completed  during  the  summer  and  were  ready  for  school  use  in 
September  1 970.  Site  and  utility  plans  were  prepared  by  this  section. 

A  structural  survey  of  existing  school  buildings  which  were  constructed  prior  to  1934  was 
conducted  at  the  request  of  the  School  District  to  meet  the  conditions  of  Senate  Bill  968. 
Twenty-nine  engineering  firms  were  retained  to  review  sixty-three  school  buildings  and 
make  a  report  on  their  structural  adequacy  to  meet  the  requirements  of  Title  21  (Field  Act). 
All  reports  were  received  on  schedule  and  were  referred  to  the  District  for  review.  A  bond 
issue  of  $45,000,000  on  the  June  ballot  to  provide  funds  for  rebuilding  these  older  schools 
was  defeated. 

C.  Special  Fund  Projects 

Several  special  fund  projects  were  under  way  during  the  past  year.  The  Student  Union 
Building  at  City  College  was  completed  in  August  1970  at  a  cost  of  $666,944.  This  project 
was  financed  by  a  loan  from  HUD. 


STUDENT  UNION  BUILDING  -  CITY  COLLEGE 
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The  Treasure  Island  School,  Unit  II,  was  completed  in  June  1970  at  a  cost  of  $321,640. 
This  school  was  financed  by  the  Federal  Government  to  house  children  of  service  personnel 
who  live  on  the  Island.  Plans  have  been  completed  for  Unit  III  -  consisting  of  two  kinder- 
gartens. Bids  will  be  requested  as  soon  as  School  District  approval  is  received. 

Preliminary  design  work  was  started  for  the  Presidio  Elementary  School  on  the  El  Polin  site 
in  the  Presidio  of  San  Francisco.  This  school  is  to  house  service  personnel  children  living  on 
the  Presidio.  This  design  is  temporarily  being  held  pending  final  approval  of  the  site. 

Preliminary  plans  were  completed  and  approved  by  the  Board  in  March  1970  for  the  new 
Bayview  Elementary  School.  This  school,  in  an  impoverished  area,  is  being  financed  by  funds 
granted  under  Senate  Bill  28.  Work  was  temporarily  halted  because  bonds  could  not  be  sold 
due  to  the  5%  interest  limitation.  This  limitation  has  now  been  raised  to  7%,  and  it  is  antici- 
pated that  work  can  resume  shortly.  Estimated  cost  of  this  school  at  time  of  bidding  is 
$1,900,000. 

Final  plans  and  specifications  for  the  additions  to  the  Creative  Arts  Building  at  City  College 
were  completed.  Board  of  Education  approval  is  pending,  and  it  is  anticipated  that  bids  for 
this  $1,300,000  structure  will  be  received  in  September. 


BUENA  VISTA  SCHOOL 
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HEALTH  DEPARTMENT  DESIGN  SECTION 

A.  Alteration  and  Modernization  Projects 

Plans  for  miscellaneous  repair  including  painting,  flooring,  relighting  and  other  miscellaneous 
work  were  prepared  for  Psychiatric  Building  No.  90  and  Ward  Building  No.  20.  A  fire  pro- 
tection sprinkler  system  was  designed  for  Laguna  Honda  Hospital  and  miscellaneous  repairs 
were  made  in  the  main  kitchen  at  Hassler  Hospital.  In  all,  plans  were  prepared  for  nine  sepa- 
rate jobs  with  a  construction  cost  totaling  about  $174,000. 

B.  New  Building  Projects 

1 .     District  Health  Center  No.  4  and 
Emergency  Medical  Aid  Station 

1490  Mason  Street,  San  Francisco  $1 ,538,000 

This  is  the  last  of  the  five  district  health  center  projects.  Health  Centers  Numbers  1,  2,  3  and 
5  are  now  serving  the  neighborhoods  of  the  City.  This  building  will  include  an  emergency 
medical  aid  station  which  will  supplant  Harbor  Emergency  Hospital  which  will  be  razed  to 
make  room  for  the  Golden  Gateway  Redevelopment.  No  funds  for  the  cost  of  land  was  pro- 
vided since  the  Center  is  built  at  the  east  approach  to  the  Broadway  Tunnel,  property  owned 
by  the  City.  Occupancy  of  this  building  is  scheduled  for  October  1970. 
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DISTRICT  HEALTH  CENTER  NO.  4  &  EMERGENCY  MEDICAL  AID  STATION 
(CHINATOWN  -  NORTH  BEACH) 
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2.     San  Francisco  Medical  Center  (Bond  Issue) 


Phase  I  -  Service  Building 
San  Francisco  Medical  Center 

22nd  Street  &  Potrero  Avenue  $5,222,000 


This  is  the  first  construction  phase  of  the  San  Francisco  Medical  Center.  The  site  of  this 
building  is  located  on  the  northwest  corner  of  San  Bruno  Avenue  and  Twenty-Second  Street 
of  the  hospital  grounds.  Completion  of  this  building,  scheduled  for  February,  1971,  will  re- 
place the  present  Power  House  and  Laundry  Buildings  Nos.  7,  8  and  8 A.  The  demolition  of 
these  buildings  is  required  for  construction  Phase  II  -  Hospital  Building. 


Phase  II  -  Hospital  Building 
San  Francisco  Medical  Center 

22nd  Street  &  Potrero  Avenue  $28,000,000 


The  preparation  of  working  drawings  and  specifications  for  the  hospital  buidling  is  nearing 
the  completion  stage.  Construction  is  tentatively  scheduled  to  start  in  May  1971.  The  hos- 
pital building  is  an  eight  story,  high-rise  structure  with  a  gross  finished  floor  space  of  707,000 
square  feet  and  will  provide  774  beds  for  medical,  surgical  and  psychiatric  patients  with 
comprehensive  ancillary  facilities  and  services.  The  completion  date  of  this  hospital  building 
is  estimated  for  May  1974,  and  the  final  completion  of  the  new  hospital  landscaping,  public 
parking,  including  the  demolition  of  other  existing  hospital  buildings,  is  estimated  for  Janu- 
ary 1975. 


SERVICE  BUILDING 
S.F.  MEDICAL  CENTER 
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CONSTRUCTION  DIVISION 

This  division  supervises  and  inspects  all  work  under  construction.  The  responsibilities  of  the 
Construction  Division  include  inspection  of  work  for  conformance  with  contract  documents,  pro- 
gress and  validity  of  the  contract  work,  contract  payments  and  certification  of  completion  of  the 
contract.  The  Construction  Division  investigates  and  recommends  disposition  of  contract  claims. 

This  division  is  headed  by  a  Senior  Architect  and  there  are  two  Architectural  Administrators 
who  assist  him  in  the  administrative  responsibilities.  The  division  also  includes  a  Chief  Building 
Inspector,  who  supervises  the  activities  of  fifteen  Building  Inspectors. 


As  of  July  1,  1970,  there  were  sixty-three  jobs  under  construction  in  the  total  amount  of 
$21,167,000.  Representative  work  under  construction  is  pictured  on  the  following  pages. 


CITY  COLLEGE  OF 
SAN  FRANCISCO 
LABORATORY  & 
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VISITACION  VALLEY  JR.  HIGH  SCHOOL 
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Charles  W.  Griffith,  City  Architect 
Hugh  W.  Hiatt,  Assistant  City  Architect 


DIVISION  &  SECTION 


ADMINISTRATION 


AS  OF  JUNE  30,  1970 


IN  CHARGE 


Richard  De  Martini 


Norman  Karasick 
Harry  Squeri 
William  Diest 
Orlando  Orlandi 
Richard  Leong 


Robert  Malerbi 
Edward  Bourdieu 
Peter  Pira 


Clement  Mullins 
Francis  Chinn 
Arthur  Lee 


John  R.  Wilkinson 
Robert  J.  O'Connell 
Albino  Giusto 
Michael  Inan 


Management  Assistant 

DESIGN 

I.      School  Work 

Senior  Architect 
Architect 
Architect 
Architect 

Architectural  Associate 

II.      Health  Department  Work 

Senior  Architect 

Chief  Building  Inspector 

Architectural  Associate 

III.      Miscellaneous  Work 

Senior  Architect 

Architect 

Architect 

CONSTRUCTION 

Senior  Architect 
Chief  Building  Inspector 
Architectural  Administrator 
Architectural  Administrator 
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ORGANIZATION  CHART 
June  30,  1970 
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ASSISTANT  SUPERINTENDENT 

FIRE  PREVENTION  1  L 
INSPECTOR 

1 

PLANS  APPROVAL  D 

VISION 

J 

GENERAL  OFFICE 
ADMINISTRATIVE 

1.  Personnel  Records 

2.  Supplies 

3.  Auto  Use 

4.  Records  Custody 

5.  Clerical  Service 

FIRE  PREVENTION  1 

1.  Architectural  Plan  Checking 

2.  Structural  Plan  Checking 

3.  Code  Research  &  Preparation 

4.  Materials  Approval  Research 

5.  Computer  Use 

1 

BUILDING  INSPECTION 

c 

1 

ENTRAL  PERMIT  BUREAU 

1  Peimit  Issuance 

2.  Deposits  and  Fees 

3.  Cash  Accounting 

4.  Record  Custody 

5.  Street  Address  Assignment 
See  Supplementary  Chart 
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DIVISION 

1.  Office  and  Counter  Service 

2.  Construction  Inspections 

3.  Housing  Check  List  Inspections 

4.  Complaints  &  Enforcement 

5.  Appeals  Board  Hearings 

1 

RESIDENTIAL  REPORTS 
SECTION 

1  Counter  Service 
2.  Reports 

1 

APARTMENT  &  HOTEL 
INSPECTION  DIVISION 

I 

PROPERTY  CONSERVATION 

1.  Annual  Inspections 

2.  Systematic  Code  Compliance 

3.  Complaints 

1 

DIVISION 
I  FIRE  PREVENTION  I 

ELECTRICAL  INSPECTION 
DIVISION 

1.  Office  and  Counter  Service 

3.  Electrical  Sales 

4.  Power  Line  Inspection 

5.  Complaints 

FEDERALLY  ASSISTED  CODE 
ENFORCEMENT  SECTION 
(FACE) 

1 

ABATEMENT  SEC1 

1.  Abatement  Insnec 

riON 

See  Supplementary  Chart 

2.  Legal  Hearings 

3.  Physical  Inspection 

Report  for  3- R 

I 

PLUMBING  INSPECTION 
DIVISION 

REDEVELOPMENT  AGENCY 
INSPECTIONS 

1.  Office  and  Counter  Service 

2.  Inspections 

3.  Complaints 

1.  Rehabilitation 

2.  Relocation  Housing 

BOILER  INSPECTION  SECTION 


2.  Complaints 
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CONSTRUCTION  ACTIVITY  AT  HIGH  LEVEL 

Construction  volume,  as  measured  by  permit  valuation,  increased  by  50  percent  to  an  annual 
rate  of  $314,000,000. 

The  trend  of  the  last  several  years  has  continued.  A  larger  number  of  major  buildings  are 
being  constructed  whereas  the  number  of  dwellings  and  low-rise  apartments  has  decreased.  How- 
ever, by  the  end  of  the  fiscal  year,  the  tight  money  situation  began  to  significantly  affect  even  the 
builders  of  the  major  buildings.  Several  requests  for  permit  cancellation  have  been  received;  it  is 
anticipated  that  the  record  rate  of  $314,000,000  will  be  reduced  by  at  least  $12,000,000  due  to 
such  cancellations. 

Some  distortion  of  these  statistics  was  caused  by  permits  with  a  valuation  of  $1 17,000,000 
being  issued  within  a  two-month  period  toward  the  end  of  the  fiscal  year  as  a  result  of  the  State's 
Water  Control  Board's  threat  to  ban  construction  in  San  Francisco. 

It  is  anticipated  that  the  1970-71  fiscal  year  may  show  a  reduction  to  approximately  the 
levels  of  the  several  years  preceding  this  one. 

The  pictures  on  the  next  several  pages  show  several  of  the  buildings  in  various  stages  of  con- 
struction during  the  past  year.  It  is  heartening  to  note,  also,  that  construction  of  low-rise  dwelling 
units  has  resumed  in  various  Redevelopment  Areas  and  is  expected  to  accelerate  in  the  coming 
year. 


BUDGET  AND  ADMINISTRATIONAL  PROBLEMS 

The  Bureau  has  had  increasing  problems  with  inadequate  funding  to  properly  and  efficiently 
service  its  responsibilities.  These  problems  reflect  the  general  financial  problem  the  City  has  had 
the  past  two  years.  Insofar  as  this  Bureau  is  required  by  the  Charter  to  be  self-supporting  for  the 
services  it  performs  in  the  building  inspection  field,  there  is  the  companion,  though  unwritten 
responsibility,  that  any  surpluses  should  be  used  for  the  benefit  of  the  same  industry  that  pays 
the  permit  fees.  This  has  not  been  the  practice  in  the  past  and  unless  some  change  occurs  in  fiscal 
policy,  the  Bureau  needs  and  industry  services  will  be  inadequately  met. 

The  major  areas  of  concern  are  as  follows: 

1 .  Data  Processing.  The  complexity  of  the  code  enforcement  process,  involving  thousands 
of  buildings,  many  steps  and  alternate  paths  dependent  on  the  choice  of  the  building 
owner,  together  with  the  need  to  develop  data  on  program  effectiveness  has  created  a 
serious  amount  of  paperwork  at  all  levels  of  the  Bureau.  Electronic  data  processing 
(EDP)  can  be  used  as  an  effective  tool  in  this  regard  as  has  been  shown  in  the  Federally 
Assisted  Code  Enforcement  (FACE)  Program.  However,  funding  of  this  EDP  service  for 
the  Division  of  Apartment  and  Hotel  Inspections  (DAHI)  code  enforcement  has  not 
been  approved. 

2.  Personnel.  The  Bureau  has  had  serious  problems  in  having  a  sufficient  staff  to  do  the 
work  for  which  it  is  responsible.  During  the  year  limited  tenure  positions  existed 
throughout  the  Bureau.  These  positions  were,  therefore,  filled  on  a  temporary  basis 
awaiting  the  results  of  examinations  with  the  resultant  decrease  in  the  performance  of 
of  the  affected  individuals.  When  positions  became  vacant,  long  periods  of  time  elapsed 
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before  even  a  limited  tenure  individual  was  placed.  At  the  close  of  the  year  five  engin- 
eering positions  in  the  Plans  Approval  Division  were  unfilled  including  the  two  super- 
visory positions. 

Parapet  Ordinance  Enforcement.  The  new  Building  Code  contains  provisions  for  the 
removal  or  reinforcement  of  parapets  and  other  building  appendages  subject  to  failure 
from  earthquake.  The  necessary  funding  to  staff  the  parapet  section  was  deleted  by 
the  Board  of  Supervisors  from  the  1969-70  budget.  Due  to  the  large  increase  in  build- 
ing permit  activity,  it  is  not  possible  to  enforce  these  code  provisions  unless  additional 
staff  is  provided.  Therefore,  the  Bureau  is  on  record  that  the  parapet  ordinance  is  not 
and  cannot  be  enforced  at  this  time  due  to  budget  cuts. 


CONVALESCENT  HOSPITAL 
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INTERDEPARTMENTAL  ACTIVITIES 

In  the  last  year  the  Chamber  of  Commerce,  has  worked  with  the  Fire  Department  and  the 
Department  of  Public  Works  to  improve  relations  between  these  Departments  in  regard  to  code 
enforcement.  The  Fire  Commission  has  taken  steps  to  define  the  area  of  Fire  Department  respon- 
sibility and  activity.  There  are  signs  that  a  marked  improvement  of  this  important  inter-relation- 
ship is  in  the  making.  The  public  will  be  the  main  benefactor. 

The  increasing  popularity  of  the  Federally  Assisted  Code  Enforcement  (FACE)  Program  has 
been  in  the  large  measure  the  result  of  a  close  working  relationship  with  the  Department  of  City 
Planning.  Increasingly  the  mutual  needs  and  responsibilities  in  the  housing  problems  has  brought 
the  two  agencies  into  constructive  participation.  As  the  role  of  the  Bureau  tends  to  become  larger 
in  the  housing  field,  so  too  will  its  need  to  maintain  and  improve  the  relationship  with  the  Depart- 
ment of  City  Planning  as  well  as  the  other  agencies  involved  in  this  major  urban  problem. 


TELEPHONE  EQUIPMENT  BUILDING 

BOARD  OF  EXAMINERS 

During  the  year,  the  Board  of  Examiners  heard  many  complex  requests  for  variance  from 
Building  Code  provisions  as  well  as  request  for  approvals  of  materials. 

Review  was  continued  of  previous  approvals  for  fire-rated  floor  and  roof  assemblies  con- 
taining unprotected  steel  members. 
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Criteria  were  established  for  safe  venting  of  grease  flues  which  are  not  continued  to  the  roofs 
of  buildings.  These  criteria  were  essential  as  it  is  impractical  to  require  flues  to  roof  in  20  to  50 
story  buildings. 

Use  of  plastics  within  buildings  is  a  continuing  problem.  The  Board  resolved  a  serious  prob- 
lem involving  illegal  use  of  large  amounts  of  plastic  tubing  within  the  concealed  ceiling  spaces  in  a 
completed  major  multi-story  buildings  by  granting  a  variance  based  upon  providing  additional 
safety  devices  and  modification  of  the  air  conditioning  systems  of  the  entire  building. 

Hazards  created  to  workmen  and  the  public  in  the  use  of  sprayed  asbestos  fireproofing  were 
under  review  by  the  Board  at  the  end  of  the  year.  Indications  are  that  guidelines  for  safe  use  of 
such  materials  may  be  adopted  shortly. 


Consideration  was  also  given  to  conditions  of  acceptance  of  testing  of  fire-rated  assemblies 
by  Factory  Mutual  Insurance  technical  staff  at  the  National  Gypsum  Company  facilities;  the  first 
such  private  facility  so  approved. 
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SYSTEMATIC  HOUSING  ENFORCEMENT  PROGRAM 

The  Division  of  Apartment  and  Hotel  Inspection  (DAHI)  has  completed  three  years  of  oper- 
ation as  function  of  this  Bureau.  The  Division  is  responsible  for  the  initiation  of  inspections  as 
part  of  the  Systematic  Code  Enforcement  Program  of  the  City  in  compliance  with  its  Workable 
Program  committment.  The  Division  has  maintained  the  level  of  enforcement  necessary  for  the 
effectiveness  of  the  program  for  the  entire  three-year  period. 

Well  over  3,000  buildings  were  inspected  by  the  Division  with  slightly  under  1 ,000  buildings 
having  been  brought  into  compliance.  Approximately  1 ,000  buildings  have  been  referred  to  the 
Abatement  Section  of  the  Property  Conservation  Division  to  commence  complaint  action  against 
properties.  About  1 50  cases  originating  in  DAHI  have  been  referred  to  the  City  Attorney  for  legal 
action.  The  large  number  of  buildings  in  this  program  has  necessitated  creation  of  a  detailed  record 
system  to  keep  account  of  the  status  of  the  action  pending  against  each  building  so  as  not  to 
"lose"  any  buildings. 

This  record  system  is  used  by  both  the  DAHI  and  Building  Inspection  personnel.  It  entails  a 
considerable  amount  of  paperwork  but  has  proven  of  great  value  in  efficiently  processing  and 
progressing  with  the  caseload.  It  is  hoped  that  electronic  data  processing  will  be  funded  for  this 
purpose. 

The  present  rate  of  compliance  in  this  program  is  between  40  and  50  buildings  a  month.  A 
detailed  report  is  being  prepared  to  review  the  progress  of  this  important  program,  its  accomplish- 
ments and  needs.  The  report  will  be  available  in  October  1970. 


NEW  ELECTRICAL  CODE 

The  proposed  new  Electrical  Code  was  completed  and  forwarded  to  the  Board  of  Supervisors 
for  adoption  early  next  fiscal  year.  This  represents  an  entirely  new  code  based  essentially  upon  the 
National  Electrical  Code  and  the  electrical  requirements  of  the  State  Industrial  Safety  Orders.  The 
Code  was  prepared  by  a  committee  composed  of  representatives  of  the  electrical  industry,  utili- 
ties, engineers,  architects,  manufacturers  and  personnel  of  this  Bureau. 

Certain  amendments  have  been  recommended  by  the  Electrical  Sub-Committee  of  the  Cham- 
ber of  Commerce,  which  group  acts  as  a  coordinating  committee  of  users  of  the  Electrical  Code. 
These  amendments  have  also  been  forwarded  to  the  Board  of  Supervisors.  The  only  expected  con- 
troversial amendment  that  committee  has  proposed  is  for  the  inclusion  of  the  permissive  use  of 
non-metallic  cable  for  one  and  two-family  dwellings. 


FEDERAL  PROGRAMS  -  NATIONAL  ASSOCIATION  OF  HOUSING 
AND  REDEVELOPMENT  OFFICIALS 

The  importance  of  improving  the  Federal  programs  to  assist  residential  code  enforcement 
has  resulted  in  increased  participation  of  the  Bureau  in  activities  of  the  National  Association  of 
Housing  and  Redevelopment  Officials  (NAHRO).  The  group  has,  over  the  years,  worked  with  the 
Federal  agencies  in  the  development  and  improvement  of  legislation  in  the  entire  spectrum  of 
housing  activities.  The  programs  administered  by  this  Bureau  have  resulted  in  appointment  of 
both  the  Superintendent  and  the  Chief  of  Property  Conservation  Division  to  important  regional 
and  national  committees. 
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The  Bureau  has  received  strong  support  in  its  NAHRO  activities  and  in  return  has  had  suc- 
cess in  helping  to  expand  the  Federal  Code  Enforcement  Assistance  program  benefits  and  liberal- 
izing the  administrative  interpretations  and  guidelines  for  the  FACE  Program.  Present  activities  at 
the  national  level  involve  legislative  proposals  for  increasing  the  scope  of  such  Federal  assistance 
programs.  At  the  regional  level,  the  aim  is  to  create  the  means  of  the  participation  of  local  chap- 
ters and  the  general  membership  of  the  association,  in  concert  with  the  Regional  Executive  Board, 
involving  the  discussions  of  both  policy  and  implementation  activities. 


ACTIVITIES  IN  STATE  LEGISLATION 

Each  year,  among  the  thousands  of  bills  introduced  in  the  State  Legislature,  there  are  several 
that  would  have  a  direct  application  to  the  activities  of  the  Bureau. 

The  Superintendent  reviews  all  such  bills  and  submits  recommendations,  with  supporting  jus- 
tification, for  possible  establishing  a  City  position  on  the  particular  legislation.  In  addition,  he  is  a 
member  of  the  legislative  committee  of  the  California  Chapter  of  the  International  Conference  of 
Building  Officials  and  also  for  the  Pacific  Southwest  Regional  Council  of  NAHRO. 


UNION  STREET  PLAZA 
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In  1969,  the  major  bills  included  those  involving  licensing  of  inspectors,  State  preemptive 
legislation  on  codes  and  factory  built  housing.  In  1970,  bills  of  major  importance  included  reor- 
ganization of  State  code  activities,  tax  moratorium  on  code  compliance  costs  and  State  imposition 
of  mandatory  use  of  the  uniform  codes  unless  extensive  justification  were  made  for  the  use  of 
local  codes,  licensing  of  inspectors,  and  changes  in  requirements  for  both  public  assembly  and 
institutional  occupancies. 

Unfortunately,  there  are  increasingly  being  introduced  preemptive  legislation  to  remove, 
from  the  cities  and  counties,  local  control  of  local  programs.  This  trend  is  based  upon  a  widespread 
fallacy,  that  local  government  does  not  provide  sufficient  attention  to  those  requirements  and 
standards  that  raise  the  cost  of  building  construction  and  that  only  the  State  can  do  the  proper 
job.  In  spite  of  the  fact  that  since  this  erroneous  premise  has  been  repeatedly  proven  to  be  un- 
founded and  refuted  by  many  national  personages,  most  code  legislation  at  the  State  level  is  still 
based  upon  that  premise. 

Only  by  continual  and  intensive  activity  in  this  area  can  we  assure,  to  the  citizens  of  San 
Francisco,  codes  that  reflect  their  concern  with  the  hazards  attendant  to  the  construction  and  use 
of  buildings. 


SUMMARY 


BUILDING  PERMITS 


1968-69 

1 969-70 

1968-69 

1969-70 

TYPE  OF 

NO.  OF 

NO.  OF 

ESTIMATED 

ESTIMATED 

CONSTRUCTION 

PERMITS 

PERMITS 

COST 

COST 

Type  1 

25 

36 

$102,558,141 

$237,245,270* 

Type  2 

2 

1 

3,012,608 

121,000 

Type  3 

18 

10 

7,606,561 

3,731,473 

Type  4 

36 

26 

1,788,413 

3,378,456 

Type  5 

266 

227 

18,548,21  1 

17,621,052 

Alterations 

11,643 

11,481 

56,951,649 

52,146,556 

TOTAL 

11,990 

11,781 

$190,465,583 

$314,243,807* 

Type  1  -  Steel  frame,  reinforced  concrete,  or  reinforced  masonry  structural  elements.  Fire- 
resistive  construction. 

Type  2  -  Similar  to  Type  1 ,  but  with  limitations. 

Type  3  -  Wood  frame  floors  with  exterior  walls  of  concrete  or  masonry. 
Type  4  -  Light  incombustible  frame  construction. 
Type  5  —  Wood  Frame  construction. 

*These  figures  will  be  reduced  by  at  least  $12,000,000  due  to  several  cancellations  after  June  30,  1970. 
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MISCELLANEOUS  STATISTICS 


1968-69  1969-70 

Inspections  reported  by  building  inspectors  46,092  44,660 
Projects  remaining  on  which  permits  have  been  issued 

that  have  not  been  reported  completed  by  building  inspectors  4,966  4,885 
Complaints  reported  that  have  been  adjusted  by 

building  inspectors  2,316  2,696 

Inspections  reported  by  boiler  inspectors  1 ,298  1 ,450 

Inspections  of  City  boilers  and  air  tanks  1 86  138 

Complaints  received  and  adjusted  -  boiler  and  air  tanks  822  856 

Complaints  and  requests  for  information  recorded  2,654  3,525 

Applications  for  permits  examined  and  approved  by             Bldgs.  1,349  1,436 

Plan  Checking  Division                                                  Signs  1,078  1,119 

Miles  traveled  during  the  year  by  vehicles  on  inspection  service  45 1 ,940  470,894 

Report  of  Residential  Records  5,634  4,612 

PLUMBING  INSPECTION  DIVISION 

PERMITS  AND  FEES  1968-69  1969-70 

Number  of  permits,  combined  work  (plumbing,  water  piping, 

gas,  etc.)  2,459  2,376 

Number  of  permits,  plumbing  only  690  808 

Number  of  permits,  gas  only  6,439  6,126 

Number  of  permits,  water  piping  only  1,505  1,520 

Number  of  plumbing  permit  issuance  fees  paid  2,424  2,191 

Number  of  gas  permit  issuance  fees  paid  1,753  1 ,879 

Number  of  water  line  permit  issuance  fees  paid  3,51 1  3,1 83 

Number  of  extra  charge  fees  329  298 

Number  of  reinspection  charge  fees  36  39 

Total  receipts  for  fiscal  year  S161.843.28  $150,155.90 

INSPECTIONS 

Number  of  inspections  made  (plumbing,  water,  gas,  etc)  1 5,806  13,59 1 

Number  of  jobs  finaled  7,567  6,371 

Number  of  lockouts  1,848  1,952 

Number  of  hours  spent  on  fee  exempt  work  2,427  2,652^2 
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COMPLAINTS  &  ADJUSTMENTS  1968-69  1969-70 

Number  of  complaints  received  1,159  1 ,227 

Number  of  complaints  inspections  2,481  2,569 

Number  of  complaints  abated  905  1 , 1 69 

Number  of  Coroner's  requests  for  investigation  2  3 

Number  of  condemnation  reports  24  41 

Number  of  work  without  permit  found  (penalty  work)  94  68 

SEWERS 

Number  of  building  sewers  installed  185  115 

Number  of  building  sewers  replaced  or  repaired  213  1 84 

Number  of  building  sewer  traps  replaced  3 1  22 

PLUMBING  FIXTURES,  ETC. 

Number  of  plumbing  fixtures  and  waste  discharge  31 ,558  29,301 

Number  of  sump  ejectors  6  1 8 

Number  of  grease  interceptors  1 4  5 

Number  of  rain  water  leaders  705  417 

Number  of  water  outlets  over  4  69,71 2  64,923 

GAS  INSTALLATIONS 

Number  of  miscellaneous  gas  appliances  4,849  3,772 

Number  of  gas  lines  installed,  1  outlet  only  2,408  1,991 

Number  of  gas  outlets  over  1  2,854  2,342 

Number  of  gas  conversions  4  3 

Number  of  warm  air  furnaces  1 ,802  1,718 

Number  of  water  heaters  3,1 1 1  3,026 

ELECTRICAL  INSPECTION  DIVISION 

1968-69  1969-70 

Permits  issued,  wiring  and  signs  1 1 ,753  1 2,36 1 

Inspections  made  39,007  35,057 

Complaints  investigated  (found  defective)  3,057  3,028 

Jobs  discovered  without  permit  117  162 

Installations  in  progress  as  of  June  30,  1969  4,079  4,577 

Installations  completed  1 2,258  11,811 

Pinball  machine  inspections  480  211 
Inspections  of  nursing  homes  and  boarding  homes 

for  ambulatory  aged  102  66 
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Night  club,  public  assembly,  dance  halls,  etc.,  inspections  145  177 

Spray  booth  inspections  16  15 

Specials:  (Garages,  parking  lots,  laundries,  etc.)  206  76 

Motion  picture  projectionists  registered  298 

Electrical  sales  licenses  registered  2,500 

Plant  owners  licenses  registered  55 


DIVISION  OF  APARTMENT  AND  HOTEL  INSPECTIONS 


No.  of  Structures  inspected— Inspection  Orders 
Turned  In  (Does  not  constitute  total  number  of 
inspections  made) 

Apartment  Buildings 

Hotels 

No.  Complete  Inspections 
No.  Structures  Rehabilitated 

No.  Structures  "Picked-Up" 
No  Previous  Housing  Files 

Apartment  Buildings 

Hotels 

No.  New  Buildings  and  No.  Units  Gained 
Apartment  Buildings 
Hotels 

No.  Structures  Reverted  to  Dwellings 
No.  Structures  Demolished 

Apartment  Buildings 

Hotels 
No.  Cases  Abated 

With  Building  Permit 

Total  Units  in  Substandard  Buildings 

Last  Total  No.  Legal  Units 

No.  Dwelling  Units  Brought  Into  Compliance 

No.  Units  Eliminated 

No.  Units  Gained 


NO. 
128 


NO. 
74 


NO. 
11,945 
556 
900 

286 

NO.  UNITS 

453 
75 

NO.  UNITS 

923 


NO. 
5,021 

268 
1,351 

344 


NO.  UNITS 

409 
31 

NO.  UNITS 
405 


34  33 
NO.       NO.  UNITS     NO.   NO.  UNITS 

48         256         76  532 
14         714          19  1,191 

286  347 
274  320 

A* 

B* 

A* 

B* 

X 

2626 

3069 

2123 

2699 

2214 

2214 

2636 

2636 

248 

412 

282 

437 

339 

219 

2 

No.  Permits  of  Occupancy 
Apartment  Buildings 
Hotels 


ISSUED  REVOKED     ISSUED  REVOKED 

974       227  732  112 

37         22  20  19 
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No.  Principal's  Conferences  401  663 

No.  Abatement  Conferences  276  774 
No.  Condemnation  Cases  -  Recommended                      CONDEMNATION  RECOMMENDED 

Apartment  Buildings  132  448 

Hotels  14  30 

No.  Building  Permit  Applications  Received  and  Processed  2,203  2,532 

No.  Requests  for  Citations  to  District  Attorney  5  0 

No.  Requests  for  Warrants  2  0 

No.  Complaints  Received  961  813 

No.  Complaints  Abated  816  710 

No.  Notices  Sent  5,105  3,360 

No.  Potential  Displacements 

Apartment  Buildings  No  Data  665 

Hotels  "    "  224 

*A  —  As  per  original  use.       B  -  As  per  existing  use. 


DIVISION  OF  PROPERTY  CONSERVATION 

FACE:  Federally  Assisted  Code  Enforcement 
Three  Years  of  Neighborhood  Rehabilitation  Progress 


Created  in  1967  within  the  Division  of  Property  Conservation,  on  June  30th,  1970  the  City's 
Federally  Assisted  Code  Enforcement  Program  (FACE)  reached  the  three-year  mark  of  rehabili- 
tation work  in  its  first  phase  (FACE  Areas  1-4),  and  marked  the  end  of  the  first  year  of  operations 
in  three  additional  neighborhoods  (FACE  Areas  5-7).  As  of  June  30th,  1970,  the  administrative 
costs  for  the  entire  FACE  Program  have  totalled  $2, 608, 893,  or  $848  per  structure.  Additional 
expenditures  have  amounted  to  $885,104  for  public  improvements  work  in  the  original  four  areas 
and  $5,325,774  in  federal  assistance  ($4,847,700  for  Section  312  Loans  and  $478,074  for  Section 
1 1 5  Grants)  to  property  owners  in  all  seven  areas. 

In  the  initial  four  FACE  Areas,  Arguello  Park,  Buena  Vista,  Glen  Park  and  Great  Highway, 
88%  of  the  2,987  buildings  were  certified  to  be  in  compliance  as  of  June  30,  1970.  Of  the  373 
buildings  remaining  active,  174  are  undergoing  code  compliance  work,  and  199  have  been  referred 
to  the  Abatement  Section  for  litigation  processing.  The  Federal  Department  of  Housing  and  Urban 
Development  (HUD),  the  federal  agency  responsible  for  funding  the  major  portion  of  the  FACE 
Program's  cost,  has  extended  the  deadline  for  completion  of  the  initial  four  areas  to  October  1970, 
to  enable  the  owners  of  the  1 74  buildings  in  progress  time  to  complete  the  required  work.  Status 
of  the  373  remaining  active  cases  as  well  as  the  disposition  of  those  cases  certified  as  in  compli- 
ance is  illustrated  in  Chart  A. 

The  owners  of  542  (25%)  of  the  2,187  rehabilitated  structures  took  advantage  of  the  3% 
loans  and/or  outright  grants  made  available  by  HUD  through  the  FACE  Program  in  the  financing 
of  required  rehabilitation  work  on  the  buildings.  Chart  B  shows  the  costs  encountered  in  the 
required  work,  in  relation  to  financing  method  utilized  by  the  property  owners.  The  loan  totals 
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CHIEF,  DIVISION  OF 
PROPERTY  CONSERVATION 


CHIEF 
BLDG.  INSPECTOR 


FIRE  PREVENTION 
INSPECTOR 


ABATEMENT  SECTION 


BUILDING  INSP.  3 

TEMP.   BLDG.    INSP.  3 

ELECTRICAL  INSP.  1 

SR.  CLERK-STENO  1 

CLERK-TYPIST  1 

TEMP.  CLERK-TYPIST  1 


REDEVELOPMENT  AGENCY 
 INSPECTORS  

REHABILITATION 

BUILDING  INSPECTORS  1 


RELOCATION  HOUSING 


ENVIRONMENTAL 
INSPECTORS  2 


FACE 

FEDERALLY  ASSISTED  CODE  ENFORCEMENT 


.4-  I 

ADMINISTRATION 

FACE  AREA  NO.  1 

CHIEF  CLERK  1 

LOAN  OFFICER  1 

SR.  BLDG.  INSP. 

1 

SR.  CLERK-STENO  1 

SR.  PLANNER  1 

BLDG.  INSP. 

5 

CLERK-TYPIST  3 

ASST.  PLANNER  1 

SR.  CLERK-TYPIST 

1 

JR.  ADMIN.  ANALYST  1 

ELEC.  INSP.  2 

CLK.-TYP. 

1 

SIDEWALK  INSPEC.  1 

PLUMB.  INSP.  2 

LOAN  OFFICER 

1 

FACE  AREAS  NO.  3  &  6 


SR.  BLDG.  INSP. 
BLDG.  INSP. 
SR.  CLERK-TYPIST 
CLERK-TYPIST 
LOAN  OFFICER 


FACE  AREAS  NO. 

2&7 

SR.  BLDG.  INSP. 

1 

BLDG.  INSP. 

4 

SR.CLK-TYP. 

1 

CLERK-TYPIST 

1 

LOAN  OFFICER 

1 

FACE  AREAS  NO.  4  &  5 

SR.  BLDG.  INSP. 

1           SR.  CLK.-TYP.  1 

BLDG.  INSP. 

4           CLERK-TYPIST  1 

LOAN  OFFICER  1 
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averaged  somewhat  higher  than  the  code  costs  due  to  the  inclusion  in  the  loan  amounts  of  money 
borrowed  in  some  cases  for  general  property  improvements  and/or  for  refinancing  of  mortgages. 

In  101  cases  there  were  significant  expenditures  for  general  improvements  on  the  property 
not  required  by  code  enforcement.  Chart  C  contrasts  required  code  costs  with  the  costs  of  the 
voluntary  improvements,  and  further  indicates  the  type  of  financing  and  amount  utilized  by  the 
owner.  It  should  be  noted  that  although  federal  assistance  was  used  in  only  25%  of  the  rahabili- 
tated  buildings,  75%  of  the  $3,265,471  spent  on  code  requirements  was  supported  all  or  in  part 
by  federal  financing  assistance  (a  year  ago  the  proportion  was  22%  and  78%  respectively). 

The  emphasis  for  the  past  year  has  been  on  completing  work  in  FACE  Areas  1-4;  therefore 
only  a  few  inspectors  were  assigned  to  Areas  5-7,  Alamo  Square,  Bernal  Heights  and  Duboce  Tri- 
angle. With  such  a  limited  manpower  supply,  progress  in  these  areas  has  fallen  well  behind  the 
pace  experienced  in  the  first  four  areas.  Other  factors,  including  the  "tight  money"  situation  of 
the  economy,  i.e.  a  9  months  period  in  which  HUD  loan  money  was  not  available  and  the  unavail- 
ability of  private  mortgage  money,  and  the  more  complex  nature  of  the  three  neighborhoods 
(greater  proportion  of  multi-dwelling  structures,  generally  poorer  condition  of  the  buildings,  and 
higher  ratio  of  absentee  landlords)  have  also  contributed  to  the  problem  of  accelerating  the  pro- 
gram in  these  areas. 

Initial  inspections  have  been  completed  on  547  (34%)  of  the  1600  buildings  in  Areas  5-7,  of 
these  all  but  19  (3%)  were  found  to  be  in  violation  (compared  to  13%  for  violation-free  buildings 
in  Areas  1-4.)  Sixteen  buildings  have  been  rehabilitated  to  date  in  these  areas. 

Increased  emphasis  has  been  made  on  encouraging  the  use  of  federal  financing  assistance  by 
property  owners.  It  is  still  too  early  to  predict  to  what  extent  federal  financing  will  be  utilized  in 
Areas  5-7;  however,  it  appears  that  the  choice  of  federal  financing  has  been  5%  greater  than  in 
Areas  1-4. 

At  the  end  of  June  1970,  staffing  emphasis  was  transferred  to  the  Alamo  Square,  Bernal 
Heights  and  Duboce  Triangle  FACE  Areas;  the  active  cases  remaining  in  Arguello  Park,  Buena 
Vista,  Glen  Park  and  Great  Highway  were  reassigned  to  specific  FACE  personnel  for  completion 
when  federal  financing  was  involved  or  to  District  Building  Inspectors  in  privately  financed  cases. 
Progress  in  Areas  5-7  will  consequently  increase  significantly  with  the  restaffing  of  the  new  areas. 
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AFTER:  HOME  RESTORED  (SIDEWALK  NOT  YET  REPAIRED) 


The  home  pictured  on  this  and  the  preceding  page  is  an  example  of  what  can  be  accomp- 
lished with  FACE  assistance  and  owner  imagination.  Built  in  1900,  this  Bernal  Heights  home  had 
steadily  deteriorated  both  inside  and  out.  In  the  "Before"  picture,  the  front  of  the  building  is  still 
covered  with  the  aluminum  siding  which  had  been  installed  to  cover  the  rotting  and  patched  face 
of  the  home  (this  condition  is  visible  in  the  "Work  in  Progress"  photo). 

Work  on  this  home  included  complete  restoration  inside  and  out,  restoring  the  original  1 900 
character  to  the  building.  A  new  kitchen,  new  rear  stairs,  and  two  new  bathrooms  (only  one  had 
existed  before)  were  installed.  A  2%  FACE  loan  of  $17,400.00  was  employed  by  the  owner  to 
finance  the  $16,491.00  cost  of  the  restoration  work  on  this  single-family  home.  The  cost  of  re- 
storing this  building  is  well  above  the  average  for  FACE  rehabilitation  work;  however,  this  home 
is  an  exceptional  example  of  the  kind  of  transformation  that  can  be  made  in  a  building  through 
restoration  work. 
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CHENERY  STREET  -  BEFORE 


CHENERY  STREET  -  AFTER 


CHENERY  STREET  -  PUBLIC  IMPROVEMENTS 


Pictured  above  are  two  views  of  Chenery  Street  in  the  Glen  Park  FACE  Area;  one  photo- 
graph was  taken  before  public  improvement  work  began,  the  other  after.  The  dramatic  change 
apparent  in  the  two  photographs  is  due  to  the  public  improvements  installed: 

1 .  The  street  itself  was  widened  by  narrowing  the  sidewalks  by  three  feet,  creating  parking 
"bays"  for  automobiles. 

2.  Utility  lines  were  undergrounded,  eliminating  unsightly  power  poles  and  overhead 
wires.  Attractive  new  street  lights  were  installed  on  modern  new  standards. 

3.  Of  particular  note  is  the  planting  of  trees  along  the  sidewalks.  The  arrangement  and 
choice  of  species  was  the  work  of  the  Beautification  Committee  of  the  Glen  Park  Home 
Owners  Association. 

The  "theme  tree"  used  throughout  is  the  red  flowering  Eucalyptus. 
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RELOCATION  OF  FAMILIES  AND  INDIVIDUALS 

Relocation  services  for  persons  displaced  by  FACE  Program  activities  are  provided  by  the 
Central  Relocation  Service  of  the  San  Francisco  Redevelopment  Agency.  Since  the  inception  of 
the  FACE  Program  twenty-two  families  and  twenty-five  individuals  have  been  relocated  in  the 


seven  areas.  Relocation  distribution  was  as  follows: 

FAMILIES  INDIVIDUALS 

Net  estimated  workload  in  original  application  187  357 

Estimated  eligible  for  Federally  aided  low  rent  housing  62  115 

Total  actual  workload,  June  30,  1970  26  26 

Total  removed  from  workload,  June  30,  1970  22  25 

Federally-aided  low-rent  housing  2  5 

Other  publicly  aided  low  rent  housing  0  0 

Federal  rent  supplement  housing  0  0 

Standard  private  housing  not  reported  above  1 2  8 

Substandard  housing  0  3 

Whereabouts  unknown  1  0 

No  move  required  1  2 

Refused  inspection  2  2 

Moved  out  of  the  City  4  4 

Deceased  0  1 

In  workload,  end  of  period  4  1 

Evicted  to  date  0  0 


PUBLIC  IMPROVEMENTS 

Part  of  the  City's  contribution  to  the  enhancement  of  the  FACE  Neighborhoods  is  in  the 
form  of  various  public  improvements  such  as  street  lighting,  street  trees  and  street  paving  which  it 
installs  in  the  areas.  Public  utilities  assist  area  beautification  by  undergrounding  overhead  wires  on 
key  streets  in  the  areas.  Work  done  by  the  City  was  99%  complete  in  Areas  1-4  on  June  30th; 
costs  totalled  $885,104  for  that  work,  and  engineering  and  inspection  costs  are  expected  to  add 
20%  to  that  figure.  Street  lighting  in  the  Great  Highway  FACE  area  was  the  only  item  remaining 
incomplete,  but  at  95%  completion  this  work  is  expected  to  be  completed  shortly.  In  chart  D  the 
nature  and  extent  of  the  public  improvements  is  shown  listing  initial  estimated  costs  and  com- 
pleted costs  for  perspective. 

Similar  public  improvements  are  planned  for  Areas  5-7,  although  existing  plans  are  tentative 
to  the  extent  that  they  are  subject  to  the  desires  of  the  neighborhood  residents  and  the  approval 
of  HUD  in  the  current  5th  Ammendatory  Application  currently  under  review  in  the  regional 
office. 
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CHART  D. 


PUBLIC  IMPROVEMENTS  IN  AREAS  1  -  4 


LINEAL 
FEET 


INITIAL 
ESTIMATED 
COST 
(in  1000s) 


COST  OF 
WORK  IN 
PLACE 
(in  1000s) 


STREETS 

CURBS  AND  GUTTERS 

SIDEWALKS 

TRAFFIC  LIGHTS 

STREET  LIGHTS  (99%  complete) 

FIRE  &  POLICE  COMMUNICATIONS 

STREET  TREES 

OTHER 


5,280 
7,920 
7,920 


12 
152 
4 
965 

TOTALS 


$  408 
28 
31 
42 
217 
1 

111 
301 
$  1,139 


$  316 
23 
31 
32 
161 
3 
76 
216 
$  858 


(Note  that  the  cost  figures  given  do  not  include  the  20%  cost  for  engineering  and  inspection) 


CHART  E.  PUBLIC  IMPROVEMENTS  IN  AREAS  5  -  7 

INITIAL  CURRENT 

LINEAL                            ESTIMATED  ESTIMATED 

TYPE                                             FEET           NUMBER            COST  COST 

(in  1000s)  (in  1000s) 

STREETS                                            5,780                          $  310  $  342 

CURBS  AND  GUTTERS                        10,780                               45  47 

SIDEWALKS                                       10,780                               80  82 

TRAFFIC  LIGHTS                                                      1                13  13 

STREETLIGHTS                                                    220              254  256 

STREET  TREES                                                     809              128  128 

OTHER                                                                                   137  138 

TOTALS       $  967  $1,006 
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ABATEMENT  SECTION 

Cases  which  have  been  brought  into  compliance  by  the  District  Building  Inspector  or  by  the 
inspectors  in  the  Division  of  Apartment  House  and  Hotel  Inspection  are  referred  to  the  Abate- 
ment Section  of  the  Division  of  Property  Conservation  for  possible  litigation.  On  receipt  of  one  of 
these  cases  a  priority  number  is  assigned  the  case.  The  lower  the  number  the  greater  the  hazard 
and  the  earlier  an  inspection  is  scheduled  by  the  District  Complaint  Inspector.  The  Inspector  pre- 
pares a  detailed  report  of  the  condition  of  the  building,  describing  the  violations  that  may  exist. 
A  copy  of  this  report  is  presented  to  the  property  owner,  and  the  Inspector  consults  with  him  to 
determine  the  best  course  of  action  to  correct  the  deficiencies.  If  the  owner  is  unable  or  unco- 
operative, a  public  hearing  is  scheduled  before  the  Director  of  Public  Works  at  which  time  he  may 
order  a  building  to  be  repaired  or  demolished.  Upon  failure  of  the  owner  to  comply  with  this  or- 
der, the  Director  may  decide  to  repair  or  demolish  the  building  under  a  Public  Works  contract  and 
recover  the  cost  of  such  work  by  means  of  a  tax  lien. 

In  Fiscal  Year  1970,  148  substandard  buildings  were  brought  up  to  code  in  cases  referred  to 
the  Complaint  Section;  another  79  buildings  were  demolished  through  the  efforts  of  this  section. 
(See  Chart  F). 

The  Division  also  provides  three  inspectors  to  the  San  Francisco  Redevelopment  Agency  on 
a  full-time  work  order.  One  Building  Inspector  performs  inspection  related  to  the  rehabilitation  of 
buildings  in  the  YBC,  A-2,  Hunters  Point  and  Bayview  Projects,  and  two  Environmental  Health 
Inspectors  work  with  the  Central  Family  Relocation  Service. 


CHART  F.  ABATEMENT  ACTIVITIES  FOR  FISCAL  YEAR  1 970 


Cases  logged  in  673 

Initial  inspections  395 

Buildings  found  in  compliance  1 

Cases  sent  to  condemnation  hearing  155 

Buildings  ordered  condemned  7 1 

Cases  referred  to  City  Attorney  1 06 

Appeals  filed  to  Abatement  Appeals  Board  6 

Abatement  Appeals  Board  decisions  rendered  6 

Cases  referred  to  court  4 

Buildings  restored  148 

Buildings  demolished  79 
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DEPARTMENT  OF  PUBLIC  WORKS 
CENTRAL  PERMIT  BUREAU 
ORGANIZATION  CHART 

June  30,  1970 


DEPARTMENT  OF  PUBLIC  WORKS 
Superintendent,  Bureau  of  Building  Inspection 


CENTRAL  PERMIT  BUREAU 

Senior  Management  Assistant 
1844 


Principal  Clerk 
1408  -  1 

Principal  Clerk 
1408  -  1 

Sr.  Clerk  Typist 
1426-1 

Sr.  Clerk  Typist 
1426-2 

Clerk  Typist 
1424-3 

Teller 
4320  -  1 

Clerk  Typist 
1424-2 

Forms  and  Supplies 

Cancellations 

Refunds 

Personnel  Records 
Refundable  Deposits 
Application  Registration 

Receipt  and  Processing  of 

Permit  Applications 
Permit  Issuance 
Research 

Cash  Receipts  and  Accounting 
Statistics  and  Reports 
Street  Address  Numbers 
Plan  Files 
Posting  of  Notices 
'Permit  Files 

Certificates  of  Occupancy 
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CENTRAL  PERMIT  BUREAU 
Clyde  Volens  -  Senior  Management  Assistant 


FUNCTIONS 

The  principal  function  of  the  Central  Permit  Bureau  is  the  issuance  of  all  permits  under  the 
jurisdiction  of  the  Department  of  Public  Works,  and  the  collection  of  appropriate  permit  fees  and 
deposits.  Included  are  permits  covering  each  aspect  of  the  erection,  alteration,  demolition  and 
moving  of  buildings;  permits  for  all  types  of  billboards  and  signs;  permits  involving  the  use  of 
excavations  of  streets  and  sidewalks;  and  all  plumbing  gas  appliances,  and  electrical  permits. 

It  is  the  duty  of  the  staff  of  the  Central  Permit  Bureau  to  receive  applications  for  the  various 
types  of  permits,  and  route  them  to  appropriate  agencies  for  processing.  When  the  applications 
are  properly  approved,  the  staff  collects  necessary  fees  and  deposits,  and  issues  the  permits. 

The  Central  Permit  Bureau  is  the  custodian  of  public  records  relevant  to  permits  issued  by 
the  Department  of  Public  Works,  and  of  all  plans  and  specifications  approved  in  conjunction  with 
those  permits.  Those  records  date  back  to  the  1906  Earthquake  and  are  assuming  more  impor- 
tance each  year  in  determining  the  status  of  buildings  affected  by  our  urban  renewal  program. 

Another  service  performed  in  this  Bureau  is  the  assignment  of  street  addresses  to  all  new 
buildings  and  the  elimination  of  possible  confusion  resulting  from  the  improper  existing  numbers. 
Our  official  house  number  records  constitute  an  important  source  of  information  for  government 
agencies,  realtors,  title  insurance  companies,  and  other  activities  concerned  with  the  verification 
of  correct  street  numbers  for  buildings. 

It  is  a  function  of  the  Central  Permit  Bureau  to  receive  payments  for  bills  covering  claims  for 
damages  to  property  under  the  jurisdiction  of  the  Department  of  Public  Works,  and  for  costs  in 
excess  of  deposits  in  the  installation  of  side  sewers.  The  monies  collected  from  these  bills,  as  well 
as  all  other  monetary  receipts  of  the  Department  of  Public  Works,  are  cleared  through  this  Bureau 
for  deposit  in  the  proper  funds  in  the  City  Treasury. 
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THE  FOLLOWING  TABLES  ILLUSTRATE  THE  SCOPE  OF  THE  ACTIVITIES  OF  THE 
CENTRAL  PERMIT  BUREAU 

TABLE  I 


PERMITS  ISSUED  AND  FEES  RECEIVED 


1969-70 

1968-69 

PERMITS 

FEES 

PERMITS 

FEES 

Building  Permit 

12,121  $ 

452,918 

12,094  $ 

363,665 

Application  Filing  Fees 

10,265 

(Above) 

9,554 

(Above) 

Demolition 

458 

8,345 

524 

5,685 

Boiler  Installation 

163 

2,223 

182 

1,703 

Boiler  Inspection 

867 

10,369 

775 

6,503 

Street  Space* 

583 

210,944 

689 

128,492 

House  Number 

278 

1,389 

349 

1,672 

House  Moving 

7 

60 

15 

135 

House  Moving  Investigation  Fee 

3 

45 

22 

440 

Excavation  (Public  Utilities) 

15,791 

31,582 

15,624 

31,248 

Excavation  and  Curb  (Other)* 

316 

1,970 

430 

2,896 

Flue  Contractor  Registration 

- 

- 

7 

140 

Flue 

1,063 

3,478 

1,275 

2,484 

Posting  Notice 

278 

677 

299 

711 

Flower  Market 

48 

1,524 

48 

1,620 

Advertising 

11 

2,119 

3 

541 

Survey 

8 

4,700 

11 

8,675 

Engineering  Inspection 

70 

35,579 

60 

28,979 

Electrical  Wiring  and/or  Fixture 

10,512 

301,200 

9,898 

258,075 

Electrical  Sign 

1,866 

7,618 

2,044 

4,174 

Electrical  Sales 

2,442 

30,849 

2,476 

31,439 

Plant  Owner 

43 

516 

49 

588 

Plan  Checking 

3,205 

211,104 

2,827 

162,068 

Garage  Door  Coupons 

625 

1,875 

575 

1,725 

Hearings  for  Code  Variances 

35 

350 

12 

120 

Hearings  for  Substitute  Materials 

3 

450 

3 

450 

Plumbing  Fixture  and  Gas  Appliance 

Installation  and  Inspection 

10,914 

148,089 

11,018 

159,737 

Journeyman  Plumbers  License 

849 

1,698 

765 

1,530 

Gas  Appliance  Dealer 

36 

360 

58 

580 

Residential  Inspection  Report 

10 

735 

6 

490 

Residential  Record  Report 

4,629 

23,010 

5,656 

27,920 

Dump  Permits 

1 

25 

2 

50 

Blasting  Permits 

7 

48 

10 

120 

Sidewalk  Permits 

1,309 

11,860 

1,319 

•  11,224 

Sub-Sidewalk  Space* 

23 

95 

2 

10 

Debris  Box 

8,250 

18,820 

11,436 

22,873 

TOTAL  -  TABLE  I 

87,089  $ 

1,526,624 

90,117  $ 

1,268,762 

TOTAL  -  TABLE  II 

2,213 

540,169 

2,283 

375,032 

TOTAL  -  TABLE  III 

11,759,141 

10,278,389 

GRAND  TOTAL  -  PERMITS 

AND  RECEIPTS  89,302       $  13,825,934      92,400      $  11,922,183 


Permits  and  Fees  only.  See  Table  II  for  Refundable  Deposits. 
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TABLE  II 
PRIVATE  TRUST  FUND  DEPOSITS 


1969-70 

DEPOSITS 


REFUNDABLE  DEPOSITS 

Street  Space                                    *  $  12,840  *  $  14,830 

Sub-Sidewalk                                   *  13,74  0  24  2,960 

Deposit  on  Plans  1,684  73,855  1,746  66,065 

Excavations                                    *  647  *  2,200 


TOTAL  1,684  $101,082  1,770        $  86,055 

*Street  Space,  Sub-Sidewalk  (Fee  effective  5-1-69)  and  Excavations  require  both  a  fee  and  a  de- 
posit. Amounts  shown  are  deposits  only. 

PARTIALLY  REFUNDABLE  DEPOSITS 

Side  Sewers  339  $366,730  363  $244,434 

Side  Sewers  -  Excess  Costs  30,576  1 3,707 


TOTAL  339  $397,306  363  $258,141 

AGENCY  DEPOSITS 

Street  Improvement  Bonds  190  41,781  150  30,836 


TOTAL  TRUST  FUND  DEPOSITS  2,213  $540,169  2,283  $375,032 


TABLE  III 
OTHER  RECEIPTS 

1969-70  1968-69 

General  Fund  $  2,765,072  $  1,220,357 

Special  Gas  Tax  -  Street  Improvement  Fund  5,548,358  5,373,876 

Road  Fund  3,442,704  3,669,936 

State  Highway  Trust  Fund  1 3,040 

1955  Playground  &  Recreation  Centers  Bond  Fund  2,000 

S.F.  Unified  School  District  Fund  849 

1968  Sewer  Bond  Fund  1 58 

Real  Property  Fund  1  Q75 

Off-Street  Parking  Fund  105 

TOTAL  OTHER  RECEIPTS  $1 1,759,141  $10,278,389 
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TABLE  IV 

STATEMENT  OF  CONDITION  -  PRIVATE  TRUST  FUNDS 
As  of  June  30,  1970 

BALANCE           DEPOSITS  REFUNDS  BALANCE 

June  30,  1969          1969-70  1969-70  June  30,  1970 

Excavation                                     $      4,212       $       647  $        496  $  4,363 

Street  Space  &  Sub-Sidewalk                  192,864          26,580  39,188  180,256 

Plans  and  Specifications                         24,226         73,855  70,720  27,361 
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PERSONNEL 
As  of  June  30,  1970 


Alfred  Goldberg,  Superintendent 
W.A.  Kastius,  Assistant  Superintendent 


GENERAL  OFFICE  -  ADMINISTRATIVE  1  1408  Principal  Clerk 

C.V.  Gieseker,  Principal  Clerk  2  1446  Senior  Clerk  Steno 

1  1 444  Clerk  Steno 

1  1424  Clerk  Typist 


PLANS  APPROVAL  DIVISION 

W.A.  Kastius,  pending  appointment 
of  permanent  Senior  Engineer  and 
Building  Plans  Engineer 


1 

5210 

Senior  Civil  Engineer 

1 

5214 

Bldg.  Plans  Engr. 

7 

5208 

Civil  Engineer 

1 

5206 

Assoc.  Civil  Engr. 

2 

6266 

Sr.  Plan  Checker 

2 

6264 

Plan  Checker 

1 

1424 

Clerk  Typist 

15 

BUILDING  INSPECTION  DIVISION 

R.  McDonnell,  Chief  Inspector 
A.  Boehle,  Chief  Inspector 

ELECTRICAL  INSPECTION  DIVISION 

W.  O.  Maitland,  Chief  Inspector 


PLUMBING  INSPECTION  DIVISION 

G.  Tusch,  Chief  Inspector 


2  6334  Chief  Bldg.  Inspector 
18      6331        Bldg.  Inspector 

20 


1 

6250 

Chief  Electrical  Insp. 

17 

6248 

Electrical  Insp. 

1 

6252 

Line  Inspector 

1 

1446 

Senior  Clerk  Steno 

1 

1424 

Clerk  Typist 

21 

1 

6244 

Chief  Plumbing  Insp. 

7 

6242 

Plumbing  Insp. 

1 

1444 

Clerk  Steno 

BOILER  INSPECTION  DIVISION  1      6238       Sr.  Boiler  Inspection 

J. T.  Edson,  Senior  Inspector  }_     6236       Boiler  Inspector 
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APARTMENT  &  HOTEL  INSPECTION 
DIVISION 

E.  Orr,  Principal  Inspector 
A.  Chinn,  Senior  Inspector 


1  6122 


12  6120 


1444 
1424 


Principal  Food  & 
Environmental  Health 
Inspector 
Senior  Food  & 
Environmental  Health 
Inspector 

Food  &  Environmental 
Health  Inspector 
Clerk  Steno 
Clerk  Typist 


RESIDENTIAL  BUILDING  RECORDS  SECTION 

J.  Farr,  Senior  Clerk 


B516 
1424 


Sr.  Clerk  Typist 
Clerk  Typist 


PROPERTY  CONSERVATION  DIVISION 

B.A.  Cummings,  Chief-PCD 
A.S.  Cole,  Chief  Inspector 


1 

5286 

Chief,  Property 

Conservation  Division 

1 

6334 

Chief  Building  Inspector 

9 

6331 

Building  Inspector 

3 

6248 

Electrical  Inspector 

2 

6120 

Food  &  Environmental 

Health  Inspector 

1 

1466 

Senior  Clerk  Steno 

1 

1444 

Clerk  Steno 

1 

1424 

Clerk  Typist 

TOTAL  BUDGETED  PERSONNEL  *  112 

*Does  not  include  FACE  positions. 


During  the  past  year,  the  following  employees  were  retired  and  recognition  is  given  for  their  faith- 
ful service  to  the  organization: 


ARTHUR  T.  HAUCK 

5214 

Building  Plans  Engineer 

32 

Years 

MARGARET  L.  SHEEHY 

1410 

Chief  Clerk 

26 

Years 

ADOLPH  PASTORINO 

6248 

Electrical  Inspector 

23 

Years 

NANETTE  McLAUGHLIN 

1446 

Sr.  Clerk-Stenographer 

19 

Years 

CARL  MOORE 

6331 

Building  Inspector 

15 

Years 

ANTONE  LA  ROSA 

6331 

Building  Inspector 

14 

Years 
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MAINTENANCE  AND  OPERATION  BUREAUS 


Arvid  H.  Ekenberg, 
Assistant  Director  of  Public  Works,  Maintenance  and  Operations 


GENERAL 


All  maintenance  and  operational  functions  of  the  Department  of  Public  Works  are  centered 
in  the  four  bureaus  of  Building  Repair,  Water  Pollution  Control,  Street  Cleaning  and  Tree  Plant- 
ing, and  Street  Repair,  with  a  total  of  1224  employees.  Functional  and  organizational  relation- 
ships of  the  various  bureaus  are  indicated  in  other  sections  of  the  report. 

Little  or  no  change  in  total  personnel  of  the  several  bureaus  has  occurred  for  the  past  several 
years,  with  no  net  change  occurring  during  the  past  year.  This  apparent  stability  is  largely  attrib- 
utable to  our  work  programming  procedures, by  which,  rather  than  constantly  increasing  the  work 
force,  we  vary  the  staff  as  required  by  seasonal  and  intermittent  changes,  and  by  the  issuance  of 
public  contracts  for  such  work  as  is  greater  than  can  be  handled  by  existing  personnel. 

However,  with  no  increase  in  work  force  and  budgeted  maintenance  funds  falling  far  behind 
rising  costs,  we  are  deeply  concerned  with  the  severe  erosion  of  maintenance  levels  which  have 
inevitably  occurred.  This  problem  has  been  compounded  by  the  loss  of  man-hours  as  the  work- 
week for  per-diem  employees  is  continually  being  reduced  in  hours,  with  the  40  hour  week  now 
virtually  unique  to  the  salaried  employees  alone.  While  it  is  impossible  to  place  a  monetary  valua- 
tion on  the  ever  widening  maintenance  gap,  there  is  no  question  but  that  at  some  indeterminate 
future  time  the  replacement  and  reconstruction  costs  for  under-maintained  facilities  will  be  much 
larger  than  if  properly  kept  up. 

During  the  past  year,  a  massive  attack  has  been  commenced  on  the  reduction  of  water  pol- 
lution in  bay  waters.  Using  a  threefold  approach  of  plant  improvements,  operational  changes,  and 
strengthened  industrial  waste  controls,  it  is  hoped  that  by  this  time  next  year  substantial  progress 
will  have  been  made. 


EXPENDITURES 

Expenditures  by  Maintenance  and  Operation  Bureaus  amounted  to  $15,096,232  from  bud- 
geted appropriations  and  $2,256,488  from  funds  received  by  work  order,  or  a  total  of  $1 7,352,720. 
A  breakdown  of  expenditures  and  per  capita  costs  follows: 


TOTAL 
EXPENDITURES 


PER  CAPITA  COST 
BASED  ON  1970  PRELIMINARY 
CENSUS  COUNT  OF  704,370 


Street  Repair 

Sewer  Repair  and  Sewage  Treatment 

Building  Repair 

Street  Cleaning  and  Planting 


$  2,966,073 
3,896,488 
6,407,086 
4,083,073 

$17,352,720 


$  4.211 
5.532 
9.096 
5.797 


TOTAL 


$24,636 
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BUREAU  OF  WATER  POLLUTION  CONTROL 

K.  Fraschina,  Superintendent 

The  Bureau  of  Water  Pollution  Control  maintains  900  miles  of  sewers,  controls  industrial 
wastes  discharge  to  sewers,  and  operated  17  active  and  one  standby  pumping  stations  and  three 
treatment  plants. During  1969-70  the  Bureau  had  231  budgeted  employees,  supplemented  by  8  to 
10  non-budgeted  employees  and  4  hired  trucks  with  drivers  in  the  Sewer  Repair  Division,  and 
four  maintenance  personnel  assigned  from  other  bureaus  and  departments  in  the  treatment 
plants. 


The  Bureau  spent  $3,856,860  in  budgeted  funds  as  follows: 

WASTEWATER  WASTEWATER 

TREATMENT  PUMPING 

PERSONAL  SERVICES 

Permanent  Salaries*  $   584,070  $71,607 

Overtime*  1,184  396 

Holidays*  9,809  2,369 

Temporary  Salaries*  3,787  4,756 

Wages  (Per  Diem)  882,225  136,304 

Sub-Total  $1,481,075  $215,432 

CONTRACTUAL  SERVICES 

Power  and  Gas**  $    128,241             $  35,853 

Plant  Equipment  101,006  24,807 

Field  Equipment  4,556  1,043 

Sludge  Disposal  35,756 

Landscape  Maintenance  2 1 , 500 

Miscellaneous  Services  5,827  1,039 

Hired  Trucks 

Sub-Total  $  296,886  $  62,742 
MATERIALS  AND  SUPPLIES 

Replacement  Parts  $     39,830            $  2,508 

Field  696 

Plant  19,196  1,974 

Fuels  and  Lubricants  3,121  1,045 

Treatment  Chemicals  215,817 

Sub-Total  $   278,660            $  5,527 

EQUIPMENT 

New  $  $ 

Replacement  467 

Sub-Total  467 

Total  $2,057,088  $283,701 
*  Monthly  Employees 
**In  Public  Utilities  Commission  budget 


SEWER 
REPAIR 


$  136,520 
2,992 
1,931 

1,192,724 
$1,334,167 


43,012 


13,290 
53,853 
$  110,155 

$  803 
47,323 

12,805 

$  60,931 

$  8,151 
2,667 
10,818 
$1,516,071 
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In  addition,  the  Sewer  Repair  Division  expended  $230,893  for  side  sewers  paid  for  by  pro- 
perty owners  and  $1,127  on  work  orders  from  other  departments.  The  Wastewater  Treatment 
Division  received  $1,964  for  advisory  services  to  other  departments. 


SEWER  REPAIR  DIVISION 

The  Division  cleans,  repairs,  and  makes  minor  additions  to  main  sewers,  side  sewers,  and 
related  structures;  tests  sewers  for  oxygen  deficiency  and  for  explosive  and  toxic  gasses;  and 
controls  mosquitos  in  catch  basins. 

The  Division  has  1 10  budgeted  employees,  8  to  10  non-budgeted  employees  (12  are  author- 
ized) for  side  sewer  installation  and  repair  paid  for  by  property  owners,  and  4  hired  trucks  with 
drivers.  The  dollar  amount  of  side  sewer  work  increased  somewhat  over  last  year  but  still  reflects 
continuing  depressed  activity  in  residential  building  construction.  Work  units  or  groups  are  as 
shown  in  the  organization  chart.  Details  of  unit  functions,  methods  of  operation,  and  equipment 
used  are  the  same  as  reported  in  the  1965-66  Annual  Report.  While  many  of  these  groups  fre- 
quently assist  each  other, the  material  trucks, digging  unit,  and  compressor  unit  are  almost  entirely 
subsidiary  as  their  principal  function  is  to  assist  other  units.  The  Bureau  received  7,350  telephone 
complaints  in  the  year,  a  14%  increase  over  last  year.  The  activities  of  the  work  units  are  sum- 
marized in  the  Work  and  Cost  Distribution  table.  The  following  table  shows  the  work  done  by 
the  service  units: 


SIDE  SEWER 

Relieved  clogged  sewer 
Found  trouble  inside  property 
Wet  down  backfill 
Determine  if  side  sewer  exists 
Found  side  sewer  broken 

MAIN  SEWER 

Found  main  sewer  broken 
Relieved  clogged  main  sewer 
Examine  condition 
Wet  down  backfill 

CATCHBASINS  AND  MANHOLES 
Remove  obstruction 
Replace  cover 
Silence  noisy  cover 
Examine  condition 

MISCELLANEOUS 

Service  lights  and  barricades 
Investigate  seepage  and  leaks 
Clean  pump  stations 
Deliver  materials  to  job 
Remove  deposits  on  sidewalk 
Depressions  from  sewers 


2,754 
733 
87 
363 
266 

271 
906 
5,305 
53 

545 
208 
412 
1,461 

4,844 
162 
176 
341 

17 
1,735 


4,203 


6,535 


2,626 


13.0 
3.5 
0.4 
1.7 
1.3 

1.3 
4.3 
25.1 
0.2 

2.6 
1.0 
1.9 
6.9 

22.9 
0.8 
0.8 
1.6 
0.1 
8.3 


19.9 


30.9 


li  00 
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Depressions  not  sewers  340  1.6 

Not  classified  152         7,767  0.7  36.8 

Total  21,131  100.0 

Rainfall  was  slightly  over  normal  this  year.  Two  heavy  storms  occured  with  rainfall  inten- 
sities approaching  5-year  design  levels  resulting  in  widespread  complaints  of  flooding  and  popped 
manhole  covers.  During  the  first  storm  on  October  15,  358  telephone  complaints  were  received 
from  8  a.m.  to  1 1 :30  a.m.,  and  141  from  1 1 :30  a.m.  to  5  p.m.  In  the  second  storm  from  Decem- 
ber 19  to  22,  203  complaints  were  received. The  nature  and  frequency  of  complaints  are  tabulated 
below: 


OCTOBER  15 

DECEMBER  19-22 

Side  sewer  flooded 

119 

69 

Catch  basin  flooded 

339 

95 

Manhole  covers  off 

16 

12 

Hole  in  street 

13 

13 

Main  sewer  clogged 

10 

10 

Street  flooded 

2 

4 

499 

203 

Such  large  numbers  of  complaints  severely  tax  Bureau  resources  and  several  days  elapsed  in 
both  storms  before  all  complaints  could  be  investigated. 

Two  major  sewer  failures  occurred  during  these  storms.  In  the  first  storm,  an  aggregate  of 
over  70  feet  of  1 5  in.  pipe  washed  out  at  four  separate  locations  in  the  two  block  stretch  of  23rd 
Street  between  Douglass  and  Eureka  Street  causing  extensive  pavement  undermining  and  failure 
and  adjacent  sidewalk  damage.  Repair  of  this  sewer  was  primarily  difficult  because  of  the  quantity 
of  ground  water  and  the  nature  of  the  ground  encountered.  In  the  second  storm,  54  feet  of  1 5  in. 
sewer  failed  on  Bush  Street  between  Presidio  Avenue  and  Lyon  Street  again  causing  extensive 
pavement  failure  and  sidewalk  damage. 

The  other  major  storm  caused  failure  occurred  in  February  when  52  feet  of  15  in.  sewer 
washed  out  in  Douglass  Street  between  19th  and  Caselli  Streets  with  accompanying  pavement 
failure  and  sidewalk  damage. 

See  Chart  Ion  following  page. 


WASTE  WATER  PUMPING  DIVISION 

The  Division  has  1 5  budgeted  employees  and  operates  and  maintains  1 7  continuously  operat- 
ing stations  and  one  standby  station  in  the  Lake  Merced  area  which  was  operated  five  time  during 
the  year.  Division  activities  are  summarized  in  the  Expenditures  and  Cost  Data  Table. 

With  the  exception  of  the  Tennessee  Street  station,  the  stations  are  designed  to  handle  nor- 
mal dry  weather  flow  plus  runoff  from  0.02  in.  per  hour  rainfall.  The  Lake  Merced  station  is 
equipped  with  variable  speed  pumps,  whose  speed  is  varied  to  match  flow  by  a  combination  of 
electrical  controls  and  pneumatic  sump  level  sensors.  The  other  stations  are  equipped  with  fixed 
speed  pumps,  which  operate  intermittently  in  various  combinations  to  match  incoming  flow. 
Pump  operation  is  controlled  by  switches  which  function  at  fixed  sump  levels.  At  1 0  stations  the 
switches  are  operated  by  floats.  At  the  Fourth  Street  South  and  Twentieth  Street  stations  the 
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switches  are  operated  by  pneumatic  level  sensors.  Automatic  influent  throttling  gates  at  Drumm 
Street,  Fourth  Street  North,  Lake  Merced,  Marina,  Sea  Cliff  No.  2  and  Yosemite  Avenue  stations 
allow  operation  at  full  capacity  during  storms.  Installation  of  low  flow  pumping  equipment  and 
modification  of  the  pump  control  system  at  Lake  Merced  station  was  completed  during  the  year. 

Stations  are  serviced  by  roving  crews  on  a  24-hour  per  day,  7  days  per  week  schedule.  In 
addition,  the  Sea  Cliff  No.  2,  Marina  and  Drumm  Street  stations  each  have  one  man  assigned  full 
time  five  days  per  week.  The  Marina  and  Sea  Cliff  No.  2  stations  require  more  attention  than 
other  stations  due  to  their  age  and  the  critical  areas  served.  The  Drumm  St.  station  still  receives 
considerable  construction  debris  which  must  be  removed  promptly  from  the  sump  during  the 
work  week. 

Major  operating  problems  during  the  year  were  caused  by  the  following: 

Frequent  malfunction  of  electrical  pneumatic  control  system  at  Lake  Merced  station. 
Malfunction  of  hydraulic  gate  control  systems  at  Fourth  Street  North  and  Sea  Cliff  No.  2 
stations. 

Malfunction  of  pumping  equipment  at  Fourth  Street  South  station. 
Major  maintenance  was  as  follows: 

Drumm  Street:  Replaced  remote  push  button  stations  to  3  pumps. 

Fourth  Street  North:  Repaired  seal  water  and  sump  pump  motors,  No.  3  check  valve,  sump 
and  sand  pumps. 

Fulton  Street:  Replaced  No.  2  check  valve. 

Hyde  Street:  Repaired  No.  1  pump  and  No.  2  starter. 

Lake  Merced:  Repaired  No.  1  check  valve  and  compressor  and  replaced  main  power  switch 
to  switchboard. 

Marina:  Repaired  compressor,  No.  3  pump  and  sump  pump. 

Sea  Cliff  No.  1 :  Repaired  No.  2  pump  and  replaced  No.  2  discharge  valve. 

Sea  Cliff  No.  2:  Repaired  No.  3  &  4  pumps  and  replaced  gate  and  check  valve  to  No.  1  pump.- 

Yosemite  Avenue:  Repaired  No.  1  pump. 

Repaired  vandalism  damage  consisting  of  exterior  painting,  and  door  lock  replacement  at  two 
stations. 

See  Chart  II  on  following  page. 


TREATMENT  DIVISION 

The  division  operates  and  maintains  the  North  Point  Richmond-Sunset  and  Southeast  Water 
Pollution  Control  plants,  controls  industrial  waste  discharges,  makes  field  sanitary  surveys  and  ad- 
vises other  City  departments  on  sewage  treatment  facilities  under  their  jurisdiction. 

The  division  has  106  employees  distributed  as  shown  in  the  organization  chart,  supplemen- 
ted by  four  employees  assigned  from  the  Bureau  of  Building  Repair.  Major  repairs  and  mainten- 
ance requiring  specialized  crafts  are  done  by  work  order  to  other  Public  Works  bureaus  and  the 
Purchaser's  shops,  or  by  contract  with  private  firms.  Funds  are  transferred  to  the  Bureau  of  Street 
Cleaning  and  Planting  for  care  of  landscaping. 

Methods  used  to  provide  primary  treatment  are  described  in  the  1965-66  annual  report. 
Treatment  activity  is  summarized  in  the  accompanying  Treatment  Plant  Operation  table.  Cost  of 
operation  was  approximately  $2.74  per  capita,  based  on  an  estimated  tributary  population  of 
750,000,  including  commuters  and  other  transients. 
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At  the  North  Point  plant,  a  fibre  glass  vapor  hood,  air  ducts  and  electric  heater  were  in- 
stalled during  January  and  February  1970  for  the  headworks  influent  structure  to  eliminate  con- 
densation damage  to  the  building  and  equipment.  New  bypass  water  lines  were  added  to  the 
supply  system  for  operating  the  main  lift  pump  inlet  gates  during  May  1 970  to  permit  mainten- 
ance work  while  keeping  gates  operational. 

At  the  Richmond-Sunset  plant,  contract  work  to  increase  the  capacity  of  the  influent 
channels  and  bar  racks  which  commenced  in  June  1969  was  still  in  progress  as  of  June  30, 
1970.  Two  of  the  three  new  channels  and  bar  rack  combinations  were  placed  in  operation  in 
June  1970. 

At  the  Southeast  plant,  the  improvement  work  for  Digesters  7,  8  and  9  which  commenced 
in  August  1969  was  not  completed  during  the  year.  Two  new  vacuum  filters  and  auxiliary  equip- 
ment under  construction  since  April  1969  were  placed  in  operation  in  May,  1970.  The  contract 
for  increased  influent  pump  capacity  and  reshaping  of  the  pump  sumps  which  started  in  May 
1969  was  completed  in  June  1970.  Contract  work  on  two  sedimentation  tanks  to  provide  im- 
proved efficiency  and  chemical  treatment  commenced  in  January  1970. 

Major  maintenance  work  during  the  year  included  the  following: 

NORTH  POINT  PLANT 

Bar  racks:  Installed  air  diffuser  plates  in  the  channel  behind  rack  No.  3  to  prevent  grit  deposi- 
tion. 

Chlorination  system:  Reconditioned  safety  valves  on  the  south  50  ton  storage  tank. 

Grit  system:  Renewed  chain  and  replaced  return  rail  with  sprockets  in  tanks  No.  1  and  No.  3. 
Replaced  sand  conveyor  screw  in  tank  No.  1 . 

Sludge  pumps:  Replaced  the  No.  1  main  sludge  pump  and  modified  piping  to  suit  the  pump.  Re- 
wound the  motor  which  drives  the  No.  2  main  sludge  pump. 

Overflow  structure  at  Pier  29:  Repaired  damaged  operating  motors  and  related  wiring  for  spill- 
way gates. 

Ventilation:  Installed  new  ducts  from  raw  sludge  sumps  to  No.  23  exhaust  fan. 
RICHMOND-SUNSET  PLANT 

Elutriation  system:  Repaired  one  sludge-elutriation  water  mixing  tank. 

Sedimentation  system:  Installed  fittings  in  some  sludge  lines  to  permit  easy  access  for  cleaning 
and  provide  a  method  of  cleaning  lines  without  taking  tanks  out  of  service.  Altered  two  tank 
sludge  hoppers  to  improve  drawoff.  This  type  of  work,  which  commenced  in  the  prior  year, 
is  done  only  when  time  and  funds  are  available.  On  such  a  piecemeal  basis  more  work  will 
be  done  in  the  ensuing  year.  Replaced  drive  chain  in  No.  5  tank.  Replaced  collector  chain, 
sprockets  and  some  flights  in  No.  4  tank. 

Sunset  pumping  station:  Overhauled  one  main  lift  pump  including  replacement  of  impeller. 

Structural:  In  the  shop  building,  replaced  glass  block  and  louvred  windows  with  concrete  to 
eliminate  vandalism. 

SOUTHEAST  PLANT 

Chlorination  system:  Installed  a  new  8,000  lb.  chlorinator-evaporator  unit  to  increase  capacity  to 

24,000  lb./day.  Replaced  three  injector  water  pumps.  Relocated  post  chlorination  diffuser 

to  eliminate  loss  of  chlorine  to  atmosphere. 
Elutriation  system:  Replaced  all  sludge  collector  parts  except  shafts  and  motor  drives  in  tank  No. 

4.  Replaced  sections  of  chain,  sprockets,  wearing  shoes  and  flights  as  needed  in  six  other 

tanks. 

Grit  system:  Replaced  wearing  shoes,  sections  of  collector  chain  and  some  flights  and  sprockets 
as  needed  four  times  in  the  south  tank  and  three  times  in  the  north  tank. 
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Influent  pumping  station:  Rebuilt  one  14,000  gpm  main  lift  pump. 

Sedimentation  system:  Completely  rehabilitated  No.  2  tank.  Replaced  sections  of  chain,  sprock- 
ets, wearing  shoes  and  flights  as  needed  in  tanks  No.  3  and  4. 

Each  treatment  plant  makes  continuing  sanitary  surveys  of  ocean  and  bay  waters  and  bea- 
ches adjacent  to  its  tributary  area  in  accordance  with  self  monitoring  programs  required  by  the 
State  Regional  Water  Quality  Control  Board.  In  addition,  each  plant  is  responsible  for  checking 
the  condition  of  critical  diversion  structures  in  its  drainage  district  whenever  survey  data  indicates 
abnormalities. 

The  foregoing  work  plus  essential  process  control  comprises  the  major  portion  of  staff  and 
laboratory  workload.  However,  the  division  does  make  special  studies  and  investigations  to  im- 
prove operation,  furnish  data  for  the  Bureau  of  Engineering,  assist  other  divisions  of  the  bureau 
and  advise  other  City  departments. 

See  Chart  III  on  following  page. 

Special  work  included  the  following: 

COMPLETED: 

Evaluation  of  chlorine  requirement  variation  to  determine  required  capacity  of  chlorinators. 
Sampling  and  analyses  for  performance  acceptance  tests  of  new  filters  at  Southeast  plant. 


CONTINUING: 

Investigation  of  odor  sources  and  control  at  the  Southeast  plant. 

Study  of  reaction  mechanisms  relative  to  use  of  chlorine  and  sodium  hypochlorite  as  disinfectants. 
Investigation  of  the  effectiveness  of  organic  polymers  and  Ferric  Chloride  for  chemical  treatment 

of  sewage  in  existing  primary  treatment  units. 
Performance  evaluation  of  Neptune  MicroFloc  tube  settlers  at  North  Point  plant. 
Study  of  chlorine  requirement  sources. 

Special  inplant  sampling  program  for  Engineering  consultants  hired  by  the  Bureau  of  Engineering 
in  conjuntion  with  Regional  Water  Quality  Control  Board  compliance  schedule  work. 


INDUSTRIAL  WASTES  SECTION 

The  Industrial  Waste  section  of  the  Division  has  two  budgeted  employees  and  inspects  indus- 
trial plants  to  check  waste  discharges  for  compliance  with  the  industrial  waste  ordinance. 

During  the  year  3,120  routine  inspections  were  made  and  240  complaints  were  investigated 
and  resolved.  A  total  of  960  waste  samples  were  taken  by  the  section  and  analyzed  either  by  the 
section  or  the  treatment  plant  laboratories. 

In  order  to  meet  commitments  made  by  the  City  to  the  State  Regional  Water  Quality  Con- 
trol Board  a  comprehensive  survey  of  all  industrial  waste  dischargers  in  the  Southeast  drainage 
district  was  commenced.  A  major  revision  of  the  City's  industrial  waste  ordinance  was  also  started. 
In  addition,  the  budget  for  the  ensuing  fiscal  year  was  increased  fourfold. 
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Tannery  wastes,  due  to  the  nature  of  the  process,  are  one  of  the  most  difficult  wastes  to 
treat  in  the  existing  Southeast  plant.  An  intensive  effort  has  been  made  to  evaluate  the  problem 
at  one  tannery  and  to  bring  about  an  improvement  in  its  waste  discharge.  To  date  the  company 
has  commenced  recycling  depilatory  liquor,  thereby  drastically  reducing  sulphur  compound  dis- 
charges, and  neutralizing  the  waste  discharge  to  meet  ordinance  requirements.  By  changing  their 
process  the  company  is  delivering  to  a  rendering  plant  about  250,000  lbs.  per  month  of  green 
fleshings  which  were  previously  solubilized  and  discharged  to  the  sewer. 

Bay  Area  Rapid  Transit  construction  continued  to  cause  problems  in  the  sewer  system  and 
the  contractors  were  required  to  install  mud  separators  at  three  sites. 
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Chart  III  TREATMENT  PLANT  OPERATION 


North  Point 

Richmond- 
Sunset 

Soi 

ithec 

ist 

Sewage  Flow,  million  gallons 
Total  (a) 
Avg  day 

Avg  day,  dry  weather  (c) 
Max  day,  wet  weather 
Max  day,  dry  weather 
Max  rate,  wet  weather 
Max  rate,  dry  weather 

23,495 
64.5 
60.6 

126.4 
69.9 

170 

109 

6,847  (b) 

18!7  (b) 

23.0  (b) 

21.1  (b) 
35  (b) 
35  (b) 

6 

899 

18 
31 
26 
47 

6 
2 
9 

Screenings,  cu  ft 
Total 
Max  day 

Per  million  gallons 

69,055 
405 
2.9 

2  6,744 
170 
3.9 

45 

383 
662 
6 

(d) 
6 

Grit,  cu  ft 
Total 
Max  day 

Per  million  gallons 

79,881 
1,026 
3.4 

28,900 
648 
4.2 

(d) 

Chlorination,  lb  (e) 
Pre 
Post 

mg  oer  liter 

587,410 
1,698,890 
2  ,286, 300 

11.7 

773,600 
773,600 

13.6 

458 
2,357 
2,815 

020 
080 
100 
49 

0 

Sludge  Solids,  M  lb  (dry) 
From  sedimentation 
To  digesters 
Filter  cake 

27 , 355 

6,250 
1,215 

70 
55 
13 

166 
375 
620 

(O 
(g) 

Ferric  Chloride 
Total,  lb 

%  filter  cake  solids 

53,670 

4.42 

557 

200 
4 

09 

Lime 

Total,  lb  (h) 

%  filter  cake  solids 

493 

500 
25 

5 

Gas  Production,  M  cu  ft 
Total 
Avg  day 

67,176 

282 

967 

Power  and  Gas  ourchased 
Power,   total  M  kwh 
Power,  avg /mo,  M  kwh 
Natural  gas ,  total  therms 
Natural  gas,  avg/mo,  therms 

5,971.2 
497.6 

6^460 

2,072.0 
172.7 

'854 

5 

694 
474 
830 
69 

0  (i) 

5 

Hauling 

Trins,   grit  &  screenings 
Trios,   filter  cake  to  parks 

620 

261 
363 

313 

(a)  For  364.1  days  North  Point; 

362 . 5  days  Richmond- 

Sunset;   361.4  day 

s  Southeast 

(b)  Reduced  due  to  construction 
October  8,  1969  to  June  16, 

or  construction  caus 
1970. 

ed  daily  nartial 

bypass 

(c)  Excluding  days  with  .01  inch  or  more  rain  and  dry  days  following  days  with  .05 
inch  or  more  rain. 


(d)  Combined  screenings  and  grit;   discharged  into  common  storage  bin. 

(e)  Prechlorination  for  odor  control  as  needed  at  North  Point  and  continuous  at 
Southeast  from  March  9,   1970.     Postchlorination  continuous.     Construction  caused 
daily  dry  weather  nartial  bypass  at  Richmond-Sunset  which  was  chlorinated 
December  30,  1969  to  June  16,  1970. 

(f)  Includes  recirculating  load  from  sludge  processing  overflows. 

(g)  On  wet  basis:  21,200  tons  hauled  to  sanitary  fill. 

(h)  Lime  use  for  vacuum  filtration  at  Southeast  starting  February  25,   1970  on 
intermittent  basis  and  continuous   from  May  13,  1970. 

(i)  Increase  from  orior  year  due  to  effluent  booster  numos  placed  in  oneration 
June  1969. 
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BUREAU  OF  STREET  REPAIR 
C.  F.  McFadden,  Superintendent 


FUNCTIONS 

The  major  part  of  the  activities  of  the  Bureau  of  Street  Repair  concerns  the  routine  main- 
tenance and  repair  of  the  City's  Street's  and  appurtenant  structures,  the  maintenance  and  operation 
of  three  lift  bridges,  the  maintenance  and  operation  of  a  tunnel  and  the  maintenance  of  a  pumping 
station.  Minor  work  other  than  routine  maintenance  and  repair  is  performed  by  order  of  the  Di- 
rector of  Public  Works.  A  considerable  amount  of  paving  is  done  for  other  departments. 

Routine  work  includes  the  maintenance  and  repair  of  streets,  gutter,  curbs,  retaining  walls, 
public  stairways,  pedestrian  underpasses  and  overpasses,  guard  rails  and  fences,  the  maintenance 
and  operations  of  lift  bridges,  the  Broadway  tunnel  and  the  pumping  station  in  the  Geary  under- 
pass at  Fillmore  Street;  also  the  maintenance  of  a  City  dump. 

Work  ordered  by  the  Director  includes  traffic  channelization,  minor  street  alterations,  minor 
construction  and  emergency  work  for  the  protection  of  the  City  and/or  the  public. 

Work  performed  for  other  departments  or  bureaus  includes  the  repair  of  pavement  in  Muni- 
cipal Railway  track  area,  the  repairing  of  trenches  opened  by  the  Bureau  of  Sewer  Repair  for  the 
installation  or  repair  of  side  sewers,  the  repair  of  certain  state  highways  within  the  City  and  the 
repair  of  pavements  in  school  yards  and  the  yards  of  other  City  institutions.  The  Bureau  also  per- 
forms other  minor  services  of  varied  nature. 

The  City's  charter  provides  that  repair  or  reconstruction  on  any  one  job  shall  not  exceed  a 
Cost  of  $5000.  It  also  prohibits  work  on  unaccepted  streets,  except  in  emergency,  and  on  side- 
walks in  front  of  private  property.  Unaccepted  streets  are  those  streets  that  have  not  been  prop- 
erly improved  and  officially  accepted  for  maintenance  and  repair  by  the  City. 

Activities  are  further  limited  by  state  law  (The  Collier-Burns  Highway  Act  of  1 947  as  amen- 
ded) governing  the  expenditures  of  monies  from  which  the  bureau  is  financed. 

Maintained  road  mileage  is  as  follows: 

Select  System  (comprised  of  Major  Arterial  Streets, 

Collector  Streets  and  other  roads)  843.53 

State  Highways  (by  maintenance  agreement)  10.32 


TOTAL  853.85 

Inasmuch  as  San  Francisco  is  a  combined  city  and  county,  its  street  and  road  systems  are  one 
and  the  same. 

ORGANIZATION  AND  PERSONNEL 

The  organization  of  the  Bureau  remained  about  the  same  as  the  previous  year.  An  organiza- 
tion chart  as  of  June  30,  1970  accompanies  this  report. 

Numerous  limited  tenure  and  non  civil-service  appointments  were  made  during  the  year. 
Permanent  vacancies  existed  in  the  following  classes  throughout  the  year:  Street  Repair  General 
Foreman,  Asphalt  Finisher  Foreman,  Asphalt  Worker  and  Granite  Cutter.  Although  examinations 
have  been  requested  for  the  above  classes,  nothing  has  been  done  as  of  June  30,  1970. 
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SUPERVISION 

No  change  has  been  made  in  the  Bureau's  supervisory  force  which  is  composed  of  a  super- 
intendent, assistant  superintendent,  three  general  foremen,  asphalt  plant  foreman  and  the  part- 
time  services  of  a  building  maintenance  superintendent.  The  foreman  of  the  asphalt  plant  usually 
reports  directly  to  the  superintendent,  along  with  the  building  maintenance  superintendent  who 
is  in  charge  of  bridges,  tunnel  and  underpasses.  Each  general  foreman  directly  supervises  a  division 
of  the  Bureau's  street  repair  force.  The  assistant  superintendent  is  in  charge  of  the  Bureau's  safety 
program  in  addition  to  other  duties  such  as  field  supervision  and  various  surveys  in  connection 
with  construction  of  new  buildings,  and  the  condition  of  street  structures  and  appurtenances. 


EQUIPMENT 

Equipment  procured  during  the  year  consisted  of  replacements  for  worn  out  units,  with  the 
exception  of  a  new  "Infra-red  Asphalt  Heater  and  Joint  Sealer"  —  Replacement  units  were  sub- 
stantially the  same  as  the  units  replaced. 

The  new  "Infra-red  Asphalt  Heater  and  Joint  Sealer"  is  propane  fired.  It  provides  an  excel- 
lent means  of  removing  material  from  high  trenches  by  heating  and  raking  off  material  rather  than 
cutting  out  and  repaving,  especially  in  small  areas  and  on  heavily  traveled  streets  where  prolonged 
interference  with  traffic  is  undesirable.  The  unit  is  used  to  heat  and  seal  cracks,  remove  tar  spills 
and  other  objectionable  petroleum  products  from  street  areas.  It  is  also  very  effective  for  remov- 
ing painted  lines  and  lettering  from  asphalt  pavement. 


MAJOR  WORK  PERFORMED 


UNIT 

Asphalt  Resurfacing 

Hand  Asphalt  Paving  Sq.  Ft. 

(130.1  Sq.  Ft.  per  ton)  Tons 
Asphalt  Resurfacing  - 

Machine  Asphalt  Paving      Sq.  Ft. 

(152.5  Sq.  Ft.  per  ton)  Tons 

Asphalt  Resurfacing  - 

Box  Asphalt  Paving  Sq.  Ft. 

(99.8  Sq.  Ft.  per  ton)  Tons 

Asphalt  Patching  Sq.  Ft. 

(163.7  Sq.  Ft.  per  ton)  Tons 

Asphalt  Paving 
(Cutouts) 

Compressor  Work  Sq.  Ft. 

Asphalt  Paving  Sq.  Ft. 

(80.6  Sq.  Ft.  per  ton)  Tons 
Cleanup 


TOTAL  UNIT 

QUANTITY  COST  COST 

157.303  $    33,952  $  .215 
1,209  28.088 

4,879,013  383,531  .078 

32,000  11.986 

733,347  133,452  .181 

7,344  18.171 

582.304  261,806  .449 
3,678 

107,103                  38,761  .361 

174,758                  55,679  .318 
2,169 

174,758                  51,472  .294 
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Curb  Reset  and  Replaced 


Compressor  Work 

Lin.  Ft. 

22  218 

59,748 

2. 1 1 7 

Granite  Reset 

Lin.  Ft. 

1 2,363 

32,52 1 

2.630 

Granite  Replaced 

Lin.  Ft. 

3,376 

9,573 

2.835 

Concrete  Reset 

On.  Ft. 

1,070 

1,845 

1.725 

Concrete  Replaced 

Lin.  Ft. 

15,779 

51,888 

3.288 

Pavement — Asphalt 

Sq  Ft 

1 9  760 

16  755 

847 

Pavement — Concrete 

Sq.  Ft. 

4'250 

9,325 

2.194 

Sidewalk 

Sq.  Ft. 

9^517 

15^990 

1.680 

Cleanup 

Sq.  Ft. 

93,157 

Concrete  Curb  Repair 

18,646 

Curb  Yard 

Lin  Ft 

3  300 

1 6  080 

4  872 

Sort,  Move,  Etc. 

1 7^739 

Total 

Lin.  Ft. 

33,819 

Crack  Sealing 

Sealing 

Lin.  Ft. 

1,927,525 

160,863 

.123 

Cleanup 

48,041 

Total 

Lin.  Ft. 

208,904 

.161 

Concrete  Pavement  Repaired 

Sq.  Ft. 

1,884 

2,752 

1.460 

Sidewalk  Reconstruction 

Sq.  Ft. 

62,675 

62,070 

.990 

Heater  Planing 

Lin.  Ft. 

345,090 

81,431 

.235 

Slide  &  Debris 

91,754 

State  Highways 

4,328 

Work  for  Other  Bureaus 

and  Departments 

83,740 

MUNICIPAL  ASPHALT  PLANT 

Asphaltic  mixtures  produced  at  the  Municipal  Asphalt  Plant  during  1969-70  were  as  follows: 

COMPOSITION  -  % 

MIX  DESIGNATION 

TONS 

ASPHALT 

No.  6 

5/16" 

5/8" 

1V 

Surface 

3,015 

9iy2 

School 

2,972 

1 

60 

33 

Topeka 

42,083 

6 

45 

25 

24 

Spreader 

950 

5V2 

40 

25 

MVz  12 

Binder 

514 

3V2 

21 

28 

22Vi  25 

Cold 

176 

35V2 

27y2 

30 

TOTAL  49,710 
*1%  asphalt  and  6%  Pacific  specification  300  fuel  oil. 
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Aggregates  were  screened  into  "hot  bins"  from  a  combination  of  Antioch  (fine  graded)  sand, 
coarse  graded  sand  and  three  sizes  of  gravel.  Asphalt  used  was  60-70  penetration,  paving  grade. 
Production  costs  for  the  49,710  tons  produced  during  the  year  were  as  follows: 

Direct  Labor  $     70,243.78  or  $   1.42  per  ton 

Indirect  Labor  3,266.23  or  .07  per  ton 

Overhead  22,476.58  or  .45  per  ton 

Materials  200,432.02  or  4.03  per  ton 

Gas,  Electricity,  etc.  16,507,22  or  .33  per  ton 

TOTAL  $   312,925.83  $  6.30  per  ton 


All  maintenance  work  and  worn  part  replacement  was  done  during  slack  work  days  or  on 
Saturdays  with  the  following  exceptions: 

At  about  7:30  a.m.  on  Tuesday,  November  18,  1969,  the  storage  bin  loading  elevator  belt 
broke.  It  was  raised  by  Sheedy  Transportation  Company  and  secured  over  the  pulleys  at  3:30  p.m. 
on  Wednesday,  November  19,  1969.  Aggregate  stocked  in  the  bins  was  sufficient  to  permit  con- 
tinuous asphalt  production. 

During  February,  1970,  the  plant  was  out  of  operation  for  four  days  in  order  to  rebuild  the 
mixer. 


During  June,  1970,  the  dryer  stack,  exhaust  fan  and  cold  elevator  were  cleaned,  primed  and 
painted.  Painting  was  done  by  the  Bureau  of  Building  Repair,  for  a  cost  of  $1,198,  as  a  contrac- 
tual service. 


NEW  INFRA-RED  ASPHALT  HEATER  AND  JOINT  SEALER 
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BRIDGES 


Three  bascule  type  bridges  over  navigable  waterways  are  maintained  and  operated  by  the 
Bureau  of  Street  Repair.  These  bridges  are  located  at  Third  and  Channel  Streets,  Fourth  and 
Channel  Streets  and  Third  and  Arthur  Streets  and  are  known  as  the  Third  Street  Bridge,  Fourth 
Street  Bridge  and  Islais  Creek  Bridge  respectively. 

All  bridges  are  in  continuous  service,  although  openings  of  the  Fourth  Street  Bridge  between 
the  hours  of  10:00  p.m.  and  6:00  a.m.  must  be  prearranged  with  the  operators  of  the  Third  Street 
Bridge.  Bridge  operators,  with  the  usual  cooperation  of  ship  captains,  endeavor  to  time  openings 
so  as  to  minimize  interference  with  roadway  traffic;  openings  during  the  rush  hours  of  7:00  a.m. 
to  9:00  a.m.,  12:00  Noon  to  1:00  p.m.  and  4:00  p.m.  to  6:00  p.m.  are  made  only  for  the  most 
urgent  ship  passages. 

Each  bridge  is  equipped  with  regulation  lights  for  the  guidance  of  navigators,  coding  siren 
with  which  to  signal  passing  vessels  and  gates  and  signals  with  which  to  halt  roadway  traffic.  An 
alarm  connected  with  the  City's  fire  alarm  signal  system,  alerts  operators  to  any  probable  need 
for  emergency  openings  for  the  passage  of  fire  boats. 

Controls,  housed  in  a  control  room,  are  so  interlocked  that  traffic  signals  must  be  set, 
traffic  gates  lowered  and  bridge  lock  opened,  in  sequence,  before  the  bridge  can  be  opened.  Se- 
quence is  reversed  for  closing.  Brakes  are  automatically  set  to  prevent  bridge  leaves  from  moving 
if  control  is  not  held  manually  in  its  proper  position. 

Routine  maintenance  such  as  greasing,  making  minor  adjustments,  etc.,  is  performed  by 
operating  personnel.  Minor  repairs  are  made  by  mechanics  whose  services  are  requisitioned 
from  other  bureaus  or  departments.  Major  maintenance,  repairs  and  alterations  are  usually  per- 
formed by  contract  under  the  supervision  of  the  Bureau  of  Engineering. 

Major  repairs  are  scheduled  for  all  three  bridges  during  the  coming  year,  consisting  of 
mechanical,  electrical  and  structural  reconstruction  at  the  Third  and  Fourth  Street  bridges,  and 
reconstruction  of  the  leaf  locks  at  the  Islais  Creek  bridge. 

The  only  accident  to  the  bridges  occurred  on  May  19,  1970,  at  the  Islais  Creek  bridge.  The 
S.S.  Philippine  Mail  struck  the  control  tower  parapet  walkway,  struck  the  north  leaf  and  the 
northside  fenders.  Damages  amounted  to  $2300. 


Bridge  openings  during  the  past  year  and  the  previous  five  years  were  as  follows: 


YEAR  THIRD  STREET  FOURTH  STREET  ISLAIS  CREEK 


1969-70 
1968-69 
1967-68 
1966-67 
1965-66 
1964-65 


1296 
1726 
2179 
2662 
1907 
1866 


975 
1447 
2010 
1769 
1365 
1627 


244 
340 
628 
456 
478 
287 
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NEW  VENTILATION  CONTROL  PANEL  -  BROADWAY  TUNNEL 
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Statistics  regarding  the  Broadway  Tunnel  ventilation,  lighting  and  traffic  are  as  follows: 


VENTILATION  -  BLOWER  OPERATING  TIME 


YR.  ENDING 
JUNE  30 


NORTH  BORE 
WESTBOUND  TRAFFIC 


SLOW 
HOURS 


SOUTH  BORE 
EASTBOUND  TRAFFIC 


SLOW 
HOURS 


FAST 
HOURS 


1970 

474.0 

5.41 

12.2 

.14 

266.9 

3.05 

15.2 

.17 

1969 

357.1 

4.08 

69.0 

.79 

346.0 

3.95 

46.7 

.53 

1968 

165.5 

1.89 

9.4 

.10 

138.2 

1.57 

86.4 

.98 

1967 

152.0 

1.73 

10.1 

.11 

130.0 

1.48 

91.4 

1.04 

1966 

173.3 

1.97 

12.6 

.14 

48.8 

.56 

27.8 

.32 

During  the  past  year  the  ventilation  control  system  in  the  tunnel  was  reconstructed  for  a 
cost  of  $29,972.  The  work  was  done  under  jurisdiction  of  the  Bureau  of  Engineering. 


LIGHTING  -  LAMPS  REPLACED 


OCCASIONS 

Lamps  in  service 

Replaced  during  year  1 
Previously  replaced  57 
Totals  (since  Dec.  1952)  58 


72T8's  72T12's  TOTAL 

1004  332  1336 

483  99  582 

8563  724  9287 

9046  823  9869 


TRAFFIC  COUNTS 


EASTBOUND  WESTBOUND 

Wednesday,  March  12,  1969  14,241  12,291 

Thursday,    February  9,  1967  13,841  11,841 

Tuesday,      March  3,  1964  11,589  10,723 

Tuesday,     December  1 5,  1959  12,216  10,359 

Thursday,    July  10,  1958  11,144  9,478 

Wednesday,  March  16,  1955  10,609  9,795 

Wednesday,  February  11,  1953  8,668  8,770 

The  tunnel  was  put  into  service  December  1952. 


The  Geary  Expressway  Underpass  pumping  station  at  Fillmore  Street  was  described  in  the 
report  for  the  year  ending  June  30, 1963.  Both  check  valves  on  the  two  pumps  at  the  station  were 
replaced  during  the  past  year. 

Pump  operating  hours  during  the  past  year  were  as  follows: 

PUMP  NO.  1  PUMP  NO.  2 

545  hours  188  hours 


No.  2  pump  hours  were  low  due  to  failure  of  a  check  valve. 
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ORGANIZATION  CHART 
BUREAU  OF  BUILDING  REPAIR 

June  30,  1971 
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BUREAU  OF  BUILDING  REPAIR 


J.  Rutherford,  Superintendent 


With  a  work  force  of  402  employees  consisting  of  over  50  different  classes  and  an  annual  ex- 
penditure of  $6,481 ,969.00,  this  bureau  is  the  largest  and  most  diversified  of  the  maintenance  and 
operation  units. 

FUNCTION 

The  bureau's  primary  function  is  to  maintain  and  repair  332  public  buildings,  as  well  as  pro- 
vide operational  and/or  janitorial  services  for  1 12  of  these  buildings.  In  addition,  maintenance  and 
repairs  are  performed  for  other  departments  by  means  of  a  budget  transfer  or  interdepartmental 
work  order  procedure.  A  significant  portion  of  this  work  was  performed  for  the  following 
departments: 

1.  School  Department  with  over  135  school  buildings. 

2.  Recreation  and  Park  Department  with  over  300  buildings  and  structures. 

3.  War  Memorial,  de  Young  Museum,  Legion  of  Honor,  Public  Utilities,  etc. 

4.  Bureau  of  Engineering: 

a)  Street  traffic  painting  and  maintenance  of  street  signs. 

b)  Maintenance  and  repair  of  street  structures,  sidewalks  ar  I  traffic  control  devices. 


ORGANIZATION 

As  indicated  by  the  organizational  chart,  the  work  force  is  nearly  evenly  divided  between 
operational  and  maintenance  functions. 

The  Operation  Division  consists  of  195  budgeted  positions  which  include  janitors,  window 
washers,  stationary  engineers  and  watchmen  who  are  assigned  to  various  buildings  and  institutions. 

The  Repair  Division  consists  of  199  building  trade  mechanics  representing  12  different 
crafts.  86  of  these  are  permanent  budgeted  positions.  The  remaining  1 13  positions  are  classified 
as  interdepartmental  and  are  filled  on  an  "as  needed"  basis  depending  upon  the  work  load  and 
availability  of  funds. 

The  Administrative  Division  consists  of  a  Superintendent  and  a  staff  of  7  which  performs  the 
required  administrative  functions  of  planning,  budgeting,  accounting,  payroll  and  personnel.  The 
Engineering  and  Architectural  Team  makes  frequent  inspections  of  the  physical  plant  in  connec- 
tion with  the  bureau's  corrective  maintenance  program  and  is  responsible  for  all  contract  work. 
During  the  year,  57  contracts  totaling  $76,731.00  were  awarded  on  a  competitive  basis,  as  shown 
in  Figure  4. 
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PAINTING  SEATS  AT  KEZAR  STADIUM     AN  UNENDING  JOB 
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INTERDEPARTMENTAL  WORK 

A  major  portion  of  interdepartmental  work  was  generated  by  the  School  Department.  During 
the  year,  17,449  requisitions  were  completed  for  miscellaneous  school  repairs  which  averaged  69 
requisitions  per  work  day.  Of  this  total,  4,294  were  emergency  requisitions  requiring  immediate 
response.  35.4%  of  all  requisitions  cost  $25.00  or  less  and  80.7%  were  completed  at  a  cost  of  less 
than  $100.00.  The  interdepartmental  overhead  for  all  work  averaged  60.14%  as  compared  with 
46.37%  for  the  previous  year.  The  overhead  consists  of  items  over  which  the  bureau  has  little 
control  such  as  retirement,  workmen's  compensation,  sick  leave,  vacations,  supervisions,  etc. 

SIGNIFICANT  CHANGES 

The  frightening  spiral  of  inflationary  wage  and  material  increases  continued  their  uncon- 
trolled rise.  Per  diem  wages  increased  an  average  of  13.62%  during  the  year.  The  overhead  in- 
creased from  45%  to  60%  and  the  cost  of  materials  and  contractual  services  continued  to  increase. 
The  net  effect  of  these  factors  was  to  increase  the  cost  of  an  average  job  by  approximately  21%. 

It  cost  the  City  within  a  few  cents  of  $100.00  a  day  to  maintain  an  interdepartmental 
journeyman  plumber  or  steamfitter  not  including  material  costs.  The  tax  crisis  resulted  in  sub- 
stantial budget  reductions  and  building  maintenance  funds  are  being  squeezed  between  these 
opposing  forces. 

This  drastic  situation  forced  a  critical  review  of  existing  maintenance  policy  and  philosophy. 
It  is  no  longer  possible  to  sustain  the  past  level  of  maintenance.  Clients,  employees  and  the  public 
will  have  to  realize  that  the  quality  and  quantity  of  building  maintenance  must  be  reduced  to  live 
within  available  funds. 

PROBLEMS  AND  PROGRESS 

The  new  Central  Police  Station  at  766  Vallejo  Street  was  completed  late  in  the  year  and 
should  be  occupied  in  August,  1970.  After  an  initial  period  of  de-bugging  the  new  building  and 
closing  the  old  quarters,  it  is  hoped  that  some  savings  can  be  shown  in  maintenance  costs. 

The  dollar  value  of  work  for  the  schools  continues  to  rise.  This  is  the  first  year  in  which 
funds  appropriated  for  miscellaneous  routine  day-to-day  repairs  exceeded  one  million  dollars 
annually. 

In  an  effort  to  reduce  the  cost  of  vandalism  and  broken  windows,  an  expanded  program  was 
initiated  to  substitute  metal  reinforced  fiberglass  in  lieu  of  regular  glass. 

Mr.  Prudhomme  and  his  staff  at  the  Hall  of  Justice  were  successful  in  maintaining  their  en- 
viable safety  record.  As  of  June  30th,  they  had  reached  a  record  of  1339  workdays  without  a 
single  lost  time  injury.  This  is  not  a  small  achievement  when  one  considers  the  inherent  hazards  of 
working  in  and  around  boilers  and  moving  machinery. 

The  usual  chronic  problems  of  increased  work  load,  reduced  budget,  unfilled  vacancies,  lack 
of  Civil  Service  examinations  and  list  of  eligibles  continued  unresolved. 

Changes  of  operating  procedures  in  certain  phases  of  our  wok  had  to  be  made  which  re- 
sulted in  a  reduction  in  employees  efficiency  and  productivity.  Employees  working  certain  pro- 
jects in  some  parts  of  the  city,  principally  on  school  jobs,  have  been  subjected  to  attacks  from 
youths,  whose  apparent  purpose  in  such  attacks  is  harassment.  It  has  been  necessary  in  such  cases 
to  send  two  mechanics  where  one  would  normally  have  sufficed.  In  some  cases  work  on  jobs  had 
to  be  abandoned  because  of  the  threat  to  our  employees. 
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PUBLIC  BUILDINGS  UNDER  THE  JURISDICTION  OF 
THE  DEPARTMENT  OF  PUBLIC  WORKS  FOR  MAINTENANCE  AND  REPAIR 


DEPARTMENT 

NO.  OF 

TOTAL 

APPROX.  EXP. 

UNIT  COS 

BLDGS. 

SQ.  FT. 

PER  BLDG. 

PER  SQ.  F 

Fire  Department 

62 

623,000 

$  146,427 

$  .235 

Juvenile  Court 

Hidden  Valley  Ranch 

4 

42,712 

5,551 

.130 

Log  Cabin  Ranch 

16 

32,000 

17,387 

.543 

Youth  Guidance  Center 

17 

202^330 

58/123 

.288 

Police  Department  (Stations) 

10  (C) 

101,293 

28,541 

.282 

Hall  of  Justice 

580,500 

109,146 

.188 

Public  Health 

Emergency  Hospitals 

5 

33,352 

8,492 

.255 

Hassler  Hospitals 

18 

(C) 

130,000 

73,618 

.566 

Health  Center  Bldgs. 

7 

(C) 

179^550 

39/725 

.214 

and  Health  Centers 

2 

(R) 

5,900 

Laguna  Honda  Hospital 

25 

650,000 

298,482 

.459 

San  Francisco  General  Hospital 

33 

753  000 

382  429 

.508 

V.D.  Center 

1 

(R) 

10,000 

2,094 

.209 

Public  Librar 
ic   1  rary 

23 

341  943 

90  442 

.264 

6 

(R) 

9  405 

Public  Works 

City  Hall  (Inc.  Pwr.  Plant) 

2 

(C) 

526,540 

163,124 

.310 

City  Hall  Annexes 

3 

37',190 

4'202 

.113 

450  McAllister  Street 

1 

(C) 

56,460 

15,355 

.272 

Maintenance  Yard 

9  (C) 

72,890 

27,838 

.382 

1 9th  Avenue  Garage 

1 

4^400 

'780 

.177 

Water  Pollution  Treat.  Plants 

35 

543,330 

118,576 

.218 

Water  Pollution  Pumping  Division 

18 

23,325 

9,140 

.392 

Real  Estate 

Civic  Auditorium/Brooks  Hall 

2 

435,400 

93,608 

.215 

Sheriff 

County  Jails  No.  2  &  No.  4 

7 

138,970 

79,479 

.572 

Social  Services 

1 50  Otis  Street 

2 

(C) 

40,900 

18,412 

.450 

585  Bush  Street 

1 

(C) 

43,791 

12,086 

.276 

1 680  Mission  Street 

1 

(C) 

40,000 

6,377 

.159 

S.  M.  R.  C.  -  Redwood  City 

1 

10,000 

3,594 

.359 

Miscellaneous  Department 

19 

230,594 

35,749 

.110 

TOTAL 

332 

5,898,775 

$1,849,077 

$  .302 

NOTES: 

(R)  Indicates  buildings  that  are  rented.  (Total  of  9  buildings  with  a  combined  floor  space  of  25,305  square  feet.) 
(C)    Indicates  custodial  and/or  operational  services. 


122 


MAINTENANCE  AND  OPERATIONS  BUREAUS 


BUREAU  OF  BUILDING  REPAIR 


.7* 


19. 9# 

OPERATIONS  MATERIAL 
PUBLIC  SUPPLIES 
BUILDINGS     MISC . 

SERVICES 
ETC. 


1^1  BUDGETED 


T-i  INTERDEPARTMENTAL  W.O. 
AND/OR  BUDGET  TRANSFER 


3 

TRAFFIC  REPLACE- 
PAINTING  MENT  AND 
RECON- 
STRUCTION 
PUBLIC 
BUILDINGS 


16. 4# 

ALL  OTHER 
CITY  DEPTS. 


PROPORTIONAL  EXPENDITURES  OF  ALL  FUNDS 


FIGURE 


WINDOW  WASH. 
STA.  ENGR'S. 
WATCHMEN,  ETC. 

20*5% 


JANITORIAL 


28. 1# 


Tl  BUDGETED 


I  \  \  \  NH  INTERDEPARTMENTAL  W.O. 

AND/OR  BUDGET  TRANSFER 


48.6^  44. 2$ 

OPEHATION  MA INT.  &  REPAIR 
OF  PUBLIC         OF  PUBLIC 


5.1* 

TRAFFIC 
PAINTING 


2.1# 

ADMINISTRATIVE 
&  TECHNICAL 


PERSONNEL  ASSIGNMENT 


FIGURE  2 
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ASSIGNMENT  OF  BUILDING 
TRADES  PERSONNEL 
(203  Employees) 


FIGURE  3 


60 

75 

62 

94 

57 

Amount    $137,563       $128,929       $88,755       $119,^91  $76,731 
Year        1965-66          1966-67         1967-68        1968-69  1969-70 

INFORMAL  CONTRACTS  AWARDED  I965-66  THRU  1969-70 

FIGURE  4 
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BUREAU  OF  STREET  CLEANING  &  PLANTING 


Bernard  M.  Crotty,  Superintendent 


Major  responsibilities  of  the  Bureau  of  Street  Cleaning  and  Planting  are:  cleaning  1,730  curb 
miles  of  improved  streets  and  110  curb  miles  of  traffic  islands  and  the  maintenance  of  over  240 
acres  of  landscaping  and  14,000  trees. 

Subsidiary  functions  assigned  to  the  Bureau  include  cleaning,  landscape  maintenance  and 
physical  maintenance  of  18  neighborhood  off-street  parking  lots;  regular  cleaning  of  the  tile  sur- 
face of  the  Broadway  and  Stockton  Street  vehicular  and  pedestrian  tunnels;  cleaning  and  inspec- 
tion of  10  vehicular  and  pedestrian  underpasses;  and  cleaning  215  public  stairways.  The  Bureau  is 
also  responsible  for  yard  cleaning  at  the  main  corporation  yard  at  Army  Street.  Our  garage  and 
service  yard  at  2350— 19th  Avenue  and  Planting  Division  tool  room  at  Sunset  and  SI  oat  Boule- 
vards are  also  Bureau  responsibilities.  From  time  to  time  other  City  agencies  and  departments 
found  it  expedient  to  engage  our  services  such  as  cleaning  City  College  roads  and  the  Hall  of  Jus- 
tice parking  lot.  The  Bureau  is  also  responsible  for  weeding  and  rubbish  removal  on  many  acres 
of  City-owned  land  and  unimproved  street  areas.  For  these  functions  the  Bureau  had  380  employ- 
ees in  two  divisions  and  80  units  of  motorized  equipment  which  travelled  565,444  miles.  Records 
of  the  three  major  cleaning  functions  may  be  found  on  succeeding  pages. 


RADIO 

The  Department  of  Public  Works  radio  K.M.E.  327  which  is  under  supervision  of  this  Bureau 
logged  20,650  calls  through  51  mobile  units.  This  service  continues  to  be  one  of  the  most  valuable 
tools  in  the  Department. 


COMPLAINTS 

Requests  for  service  and  complaints  totaled  2,375.  With  few  exceptions  these  calls  were  ans- 
wered within  an  hour  by  a  crew  or  supervisor  dispatched  by  radio. 


FAVORABLE  COMPARISON 

Among  major  U.S.  cities,  San  Francisco  generally  rates  highest,  by  both  visitor  and  resident, 
in  those  categories  which  contribute  to  comfortable,  healthful,  gracious  living  and  working.  Not 
least  among  our  assets  is  the  sparkling  cleanliness  of  our  urban  landscape.  Much  credit  is  due,  of 
course,  to  the  fresh  sea  breezes,  moderate  climate,  and  absence  of  heavy  industrial  plants.  Add  to 
these  the  enviable  quality  of  street  cleaning  and  one  may  readily  see  how  San  Francisco  contin- 
ues to  be  one  of  the  world's  favorite  tourist  sites. 

The  following  is  a  brief  description  of  the  principal  functions  comprising  our  street  cleaning 
operations. 


BLOCKMEN 

There  are  116  blockmen  cleaning  the  downtown  and  outlying  business  areas.  Assignments 
vary  from  short  routes,  the  equivalent  of  3  square  blocks,  up  to  the  longest  routes  in  combined 
residential  and  shopping  areas  composed  of  30  square  blocks.  The  shorter  downtown  routes  are 
cleaned  at  least  twice  daily  and  parts  of  the  longer  outlying  routes  cleaned  only  semi-weekly  and 
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the  main  business  streets  cleaned  daily.  See  accompanying  map  indicating  concentration  of  block- 
men. 


GANG  SWEEPING 

Eleven  gangs  performed  this  function  in  areas  of  the  city  not  serviced  by  blockmen.  They 
normally  sweep  their  routes  in  frequencies,  varying  from  every  5  working  days  in  the  more  con- 
gested residential  areas  to  every  15  working  days  in  the  outlying  districts  where  single  family 
dwellings  predominate.  A  record  of  the  gang's  activities  will  be  found  on  a  succeeding  page. 


ONE  OF  TEN  LITTER  CONTROL  TRUCKS  AND  CREW  REMOVING  OVERNIGHT  ACCUMULATION 
OF  REFUSE  FROM  AN  INTERSECTION  IN  CHINATOWN. 
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FLUSHING 

Ten  2500  gallon  trucks  are  used  in  this  activity  mainly  as  an  aid  to  handsweeping  on  block- 
man  routes.  8  units  work  the  day  shift  and  3  at  night.  One  of  the  units  is  serving  double-duty 
This  function  is  also  used  for  emergency  cleanup,  such  as:  concrete  spills,  and  other  materi- 
al which  falls  from  trucks  and  can  be  readily  removed  by  water  to  the  curb. 

MACHINE  SWEEPING 

This  type  of  cleaning  is  by  far  the  least  expensive  and  most  efficient  form  of  cleaning;  how- 
ever, due  to  the  large  number  of  parked  autos  we  are  very  limited  as  to  where  these  machines  can 
operate.  They  are  used  in  the  least  congested  neighborhoods  consisting  of  single  family  dwellings. 

A  record  of  this  service  will  be  found  on  a  succeeding  page. 

LITTER  CONTROL 

For  this  service  the  City  is  divided  into  ten  districts  and  a  truck  with  driver  and  two  lumpers 
is  assigned  to  each.  Their  duty  consists  mainly  of  backing  up  the  regular  cleaning  methods  em- 
ployed. They  remove  large,  dangerous  or  bulky  discards  which  the  other  crews  can  not  handle. 
Some  of  the  items  removed  from  the  street  are  broken  glass,  discarded  furniture  and  appliances, 
and  truck  spills  on  heavily  trafficked  streets. 

The  remainder  of  our  crews  and  equipment  is  supporting  and  auxiliary  to  the  major  func- 
tions described  above. 

These  involve  2  radio  dispatched  panel  trucks  used  for  emergency  calls,  four  20-cubic  yard 
can  trucks  to  service  approximately  2000  street  cans  used  by  blockmen  and  pedestrians.  There  are 
also  2  front-end  loaders  picking  up  piles  deposited  at  pre-arranged  locations  by  the  mechanical 
sweepers.  A  one  and  one-half  ton  lift  gate  truck  is  used  as  a  supply  truck  to  deliver  hand  tools, 
street  cans,  and  other  materials. 


RADIO  DISPATCHED  LITTER  PATROL  DRIVER  REMOVING  PAPER,  LEAVES  AND  LITTER  FROM 
PUBLIC  SIDEWALK.  THIS  IS  A  PHENOMENON  COMMON  TO  SAN  FRANCSICO  CALLED  A  PAPER 
POCKET,  CAUSED  BY  OUR  EVER  PRESENT  WINDS. 
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ONE  MAN  RADIO  DISPATCHED  LITTER  PATROL  REMOVING  LARGE  DEPOSIT  OF 
STREET  DIRT  ATA  RESIDENTIAL  INTERSECTION  IN  AN  OLDER  NEIGHBORHOOD 


BUREAU  OF  STREET  CLEANING  VA  TON  LIFT  GATE  TRUCK  CREW 


REMOVING  ILLEGALLY  DISCARDED  FURNITURE  FROM  PUBLIC  STREET 
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WEED  ABATEMENT 

The  Street  Cleaning  Division  of  the  Bureau  is  responsible  for  weeding  and  clean-up  of  262 
off  street  and  unimproved  street  sites.  Ten  sites  were  added  to  the  list  during  the  past  year. 

Of  these  262  sites  148  were  serviced  during  the  past  year,  for  a  total  clean-up  of  over  27 
acres,  the  sites  varying  in  size  from  as  little  as  300  square  feet  to  many  thousands  of  square  feet 
each.  Herbicides  were  applied  to  a  dozen  sites,  where  practical,  to  try  to  restrict  excessive  growth. 

In  addition,  this  Bureau  was  called  upon  during  the  past  year  to  do  three  special  weeding  and 
clean-up  jobs  on  private  property,  costs  of  which  become  tax  liens  on  the  respective  property. 
These  were  sites  where  the  owners  had  consistently  ignored  Bureau  of  Engineering  requests  to 
clean  up  their  property.  These  jobs  involved  45  man-hours,  42  man-hours,  and  24  man-hours  re- 
spectively, at  locations  on  Market  Street,  Short  Street  and  South  Van  Ness  Avenue. 

The  San  Francisco  Public  Welfare  Department  called  on  Street  Cleaning  to  do  a  weeding  and 
clean-up  job,  followed  by  herbicide  application,  on  its  departmental  parking  lot  on  Valencia  near 
McCoppin  Street;  this  involved  a  total  of  46  man-hours.  The  Housing  Authority,  through  the  Real 
Estate  Department,  used  Street  Cleaning  personnel  for  a  total  of  240  man-hours  to  weed  and 
clean  up  an  approximately  6-block  area  bounded  by  23rd  and  26th  Streets  and  by  De  Haro  and 
Wisconsin  Streets. 

Positive  dividends  of  the  program  are  elimination  of  fire  hazards,  elimination  of  shelter  for 
rodents,  unsightly  growths  (and  incidentally  in  each  case  unsightly  trash  and  debris,  as  each  site  is 
cleaned  completely  of  all  litter  and  dumped  material)  elimination  of  pedestrian  hazards  such  as: 
overhanging  growth  along  public  walks  and  stairways  and  cutting  away  of  growth  impeding  use  of 
handrails,  elimination  of  heavy  growth  that  encourages  dumping  by  concealing  discarded  material. 

In  two  cases,  certain  work  was  given  precedence  over  other  longstanding  requests.  Both  sites 
involved  the  presence  and  activities  of  undesirable  elements.  The  wide-city  owned  strip  along  the 
Presidio  wall  on  Lyon  Street  at  the  end  of  Broadway,  was  the  first  site;  hippie  types  and  other 
were  taking  cover  in  the  heavy  growth  on  both  sides  of  the  public  stairway,  particularly  between 
Broadway  and  Vallejo  Streets;  several  stolen  purses  were  found  in  the  area;  beer  cans,  food  cans, 
bottles,  and  general  litter  was  widespread.  Alarmed  mothers  of  children  who  play  in  the  area  asked 
that  it  be  cleared  to  a  height  that  would  provide  visibility  for  the  full  length  of  the  block.  This  was 
done  and  the  area  hasn't  been  the  haunt  of  such  persons  since  then.  The  second  location  was 
alongside  the  public  stairs  on  Detroit  Street  between  Monterey  Boulevard  and  Hearst  Avenue. 
This  was  the  scene  of  three  attacks  in  three  weeks  on  lone  women,  whose  purses  were  taken  and 
where  one  of  the  victims  was  severely  beaten  with  a  hammer.  Cover  for  the  criminals  was  a  thick 
growth  of  trees  and  shrubbery  affording  ideal  concealment.  This  growth  was  thinned  out  so  that 
visibility  was  unimpaired  and  trees  were  limbed  to  a  height  that  also  precluded  their  being  used 
for  concealment. 
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BUREAU  OF  STREET  CLEANING  &  PLANTING 
LANDSCAPING  &  STREET  PLANTING  DIVISION 

This  Division  of  the  Bureau  is  responsible  for  the  maintenance  of  landscaped  boulevards, 
traffic  islands,  hospital  grounds,  sewage  treatment  plants,  health  centers,  freeway  interchanges, 
neighborhood  parking  facilities  and  the  street  tree  program  financed  by  public  funds. 

The  planting  program  has  been  growing  each  year  for  the  past  ten  years  due  to  the  great  in- 
terest of  many  individuals  and  organizations  locally.  This  interest  is  shared  by  our  Federal  and 
State  Governments  as  evidenced  by  funds  given  to  the  cities  and  legislation  creating  open  areas. 

One  of  the  greatest  deterrents  to  the  expansion  of  our  urban  landscaping  program  is  the  in- 
creasing cost  of  maintenance  and  the  reluctance  and/or  inability  to  properly  finance  it.  In  conse- 
quence, we  are  each  year  falling  behind  in  our  maintenance  capacities,  and  without  a  moratorium 
or  slowdown  in  new  planting  programs  the  end  result  will  be  a  loss  of  some  planted  areas  and 
a  gross  neglect  of  others. 


NEIGHBORHOOD  PARKING  FACILITIES 

Eighteen  neighborhood  parking  facilities  including  two  garages  have  decorative  plantings  in- 
cluding trees.  Because  these  facilities  are  in  locations  surrounded  by  homes  and  small  businesses 
landscaping  softens  the  impact  of  expanses  of  asphalt  and  parked  autos. 


HEALTH  DEPARTMENT  PROPERTIES 

This  Division  is  also  responsible  for  maintenance  of  the  landscaped  grounds  at  San  Francisco 
General  Hospital,  Hassler  and  Laguna  Honda  Hospitals  and  the  lesser  plantings  at  the  five  Neigh- 
borhood Health  Centers.  Our  request  for  funds  to  maintain  these  centers  have  regularly  been 
denied  which  adds  an  additional  burden  to  an  already  overloaded  work  program. 


REDEVELOPMENT 

Members  of  the  Planting  Division  are  frequently  requested  to  assist  the  Redevelopment 
Agency  as  consultants  in  the  preparation  of  plans  to  develop  areas  of  the  Western  Addition  and 
the  South  of  Market.  Funds  have  recently  been  provided  to  proceed  with  several  tree  planting 
projects. 


CITIZENS'  PARTICIPATION 

The  planting  program  that  is  conducted  by  the  property  owner  and  businesman  is  extremely 
active.  More  and  more  trees  are  being  planted  and  maintained  privately  than  ever  before. 


The  Division  promoted  San  Francisco's  1 1th  Annual  Plant  A  Tree  Week  in  March  with  ex- 
cellent results.  Requests  for  information  and  applications  for  sidewalk  tree  permits  are  constantly 
being  received. 

A  great  aid  in  this  program  is.  the  free  service  the  City  provides  by  sawcutting  and  removing 
concrete  for  tree  plantings  by  groups  of  ten  or  more  property  owners. 
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The  Joseph  Schlitz  Brewing  Company  again  provided  a  large  number  of  attractive  badges 
carrying  the  message  "Leaf  The  Air  Clean"  and  "Trees  Please".  These  are  distributed  at  neighbor- 
hood meetings,  schools  and  educational  conferences. 

The  Department  of  Public  Works  through  this  Division  regularly  provides  soil  and  plant  ma- 
terial to  groups  interested  in  planting  and  maintaining  properties  belonging  to  the  City  such  as 
easements,  unimproved  streets  and  traffic  islands.  A  great  deal  of  time  is  spent  interviewing  and 
advising  the  public  and  assisting  them  in  their  street  tree  programs  or  in  planting  City  property. 
This  in  turn  takes  time  away  from  maintenance  of  City  projects. 

A  number  of  City  financed  planting  projects  were  completed  during  the  year.  Street  trees 
were  planted  along  Randolph  Street,  Shields  Street,  Bosworth  Street,  Columbus  Avenue,  Folsom 
Street,  Bessie  Carmichael  School  area,  Potrero  Avenue,  San  Jose  Avenue  and  the  Western  Addi- 
tion. Also  1 21 ,000   square  feet  of  landscaped  areas  were  installed. 


NEW  EQUIPMENT 

A  new  elevator  trailer  has  been  put  into  use  making  transportation  of  lawn  mowers  and  other 
machines  safer  for  the  men  with  less  likelihood  of  damage  to  the  machines. 


A  new  Locke  chain  driven  mower  is  working  much  more  efficiently  than  our  older  belt 
driven  models. 


NEIGHBORHOOD  PROJECT  -  TREES  SUPPLIED  BY  PLANTING  DIVISION 
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SEWAGE  TREATMENT  PLANTS 

Two  gardeners  divide  their  time  in  maintaining  the  large  landscaped  areas  of  the  three  sew- 
age treatment  plants.  Funds  for  this  service  are  budgeted  and  provided  by  the  Bureau  of  Water 
Pollution  Control.  While  either  of  these  men  are  off  on  vacation  or  extended  sick  time  we  are 
obliged  to  supply  one  of  our  other  employees  without  receiving  additional  compensation  for  the 
upkeep  of  the  grounds. 

The  Planting  Division  is  frequently  called  on  to  remedy  a  problem  or  unsafe  condition 
caused  by  shrubs  or  trees.  The  Traffic  Division  of  the  Bureau  of  Engineering  requests  our  services 
to  clear  growth  away  from  signals,  stop  signs,  parking  signs  and  meters,  or  the  Municipal  Railway 
has  problems  with  low  limbs  damaging  their  buses.  The  Street  Inspection  Division  of  the  Bureau 
of  Engineering  alerts  us  to  trees  or  growth  obstructing  the  sidewalk  or  street.  In  most  cases  we  no- 
tify the  property  owners  to  eliminate  these  hazards,  however,  if  the  work  is  not  done  hastily  and 
poses  a  critical  hazard  we  will  do  what  is  essential. 


PART  OF  A  PROGRAM  TO  BEAUTIFY  OUR  STREETS 
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THE  BUREAU  OF  STREET  CLEANING  &  PLANTING  ASSISTS  WITH  NEIGHBORHOOD  PROJECTS 


PERSONNEL 

Special  appreciation  must  be  given  to  many  of  our  employees.  It  is  difficult  to  single  out  one 
individual  but  the  man"  who  handles  all  clerical  duties  for  the  Division  is  a  most  faithful,  efficient 
and  hard  working  City  employee  and  to  him  and  his  co-workers  in  the  field  we  all  owe  a  sincere 
thank  you. 
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DEPARTMENT  OF  PUBLIC  WORKS 
BUREAU  OF  ACCOUNTS 
ORGANIZATION  CHART 
June  30,  1970 


1  -  5186 
ASSISTANT  DIRECTOR  OF 
PUBLIC  WORKS 

Administrative 


APPROPRIATION 
ACCOUNTING 


1  -  1654 
PRINCIPAL 
ACCOUNTANT 


2- 1652 
SENIOR 
ACCOUNTANT 


1  -  1650 
ACCOUNTANT 


1  -  1630 
ACCOUNT 
CLERK 


1  -  1444 
CLERK 
STENOGRAPHER 


HEAD  ACCOUNTANT 


COST 
ACCOUNTING 


1  -  1654 
PRINCIPAL 
ACCOUNTANT 


1  -  1652 
SENIOR 
ACCOUNTANT 


4-1650 
ACCOUNTANT 


1  -  1632 
SR. ACCOUNT 
CLERK 


1  -  1630 
ACCOUNT 
CLERK 


PURCHASING 


1  -  1630 
ACCOUNT 
CLERK 


1  -  1424 
CLERK  TYPIST 


TOTAL  PERSONNEL  18 
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BUREAU  OF  ACCOUNTS 


L.  P.  Fong,  Head  Accountant 


FUNCTIONS  AND  ORGANIZATION 

The  operating  functions  of  the  Bureau  embrace  controll  of  purchase  order  requisitions,  sub- 
storeroom  and  inventories,  automotive  expenditures;  work  order  job  costs  and  invoicing;  side 
sewer  job  deposits  and  refund  accounts;  Federal,  State  and  other  trust  funds,  State  gasoline  tax. 
subventions  and  bond  fund  accounts;  capital  improvement  accounts  for  the  General  Fund,  and 
Recreation  and  Park  Department  Fund;  the  cash  revolving  fund;  and  budget  preparation  and 
controlling  accounts. 

This  Bureau  is  organized  as  three  divisions  under  the  Head  Accountant.  They  are  Appropria- 
tion Accounting,  Cost  Accounting,  and  Purchasing.  The  Bureau  maintains  an  office  at  2323 
Army  Street  to  serve  the  Maintenance  Yard  bureaus  and  an  office  at  450  McAllister  Street,  Room 
502  to  serve  the  City  Hall  bureaus. 


APPROPRIATION  ACCOUNTING 

This  Division  maintains  accounts  showing  allowances,  reserves,  allotments,  expenditures,  en- 
cumbrances, and  balances,  for  all  funds  under  the  control  of  the  Department.  These  accounts 
form  the  basis  of  controlling  all  transactions  to  assure  that  funds  are  expended  for  the  purpose  for 
which  they  were  appropriated. 

In  addition  to  maintaining  all  of  the  operating  accounts,  this  Division  handles  the  fiscal 
processing  for  formal  contracts  covering  street  improvements,  sewers,  sewage  treatment  plants, 
schools,  hospitals,  firehouses,  recreation  and  park  improvements,  and  numerous  capital  projects 
for  other  City  Departments. 

The  preparation  and  consolidation  of  the  annual  budget  is  also  a  responsibility  of  this 
Division. 


COST  ACCOUNTING 

This  Division  maintains  accounts  showing  allowances,  expenditures  by  type,  encumbrances, 
and  balances  for  all  work  orders  received  by  this  Department. 

In  addition,  job  costs  are  maintained  for  many  aspects  of  the  Department's  operations  such 
as  cost  of  traffic  painting,  cost  per  mile  of  highway  maintenance,  cost  of  side  sewer  installations 
and  cost  of  asphalt  production.  This  Diyision  compiles  costs  to  repair  damage  to  City  property 
under  the  jurisdiction  of  this  Department,  and  forwards  a  bill  to  the  responsible  party.  These 
costs  amounted  to  $75,970.60  for  Fiscal  Year  1969-70  and  embraced  100  cases  covering  damages 
to  automotive  equipment,  street  structures,  bridges,  street  signs,  traffic  signs,  street  plantings, 
traffic  signals,  traffic  devices,  and  damages  to  public  buildings. 
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PURCHASING 

This  Division  is  responsible  for  the  supplying  of  equipment,  materials,  and  supplies  for  the 
varied  activities  of  this  Department,  the  sub-storeroom  and  the  material  yard.  During  Fiscal  Year 
1969-70  this  Division  processed  5,688  requisitions  for  the  purchase  orders  and/or  revolving  fund 
orders  in  the  total  amount  of  approximately  $1,757,253.25  involving  28,440  items.  In  addition 
5,267  delivery  orders  involving  21,068  items,  8,141  storeroom  tags  involving  the  delivery  of 
24,423  items,  and  89  requisitions  on  the  storekeeper  involving  1 ,335  items  were  issued. 


OPERATING  BUDGET  OF  BUREAU 


ALLOWANCES  EXPENDITURES 


1968-69 

1969-70 

1968-69 

1969-70 

PURPOSE 

Permanent  Salaries 

$108,458 

$113,773 

$105,210 

$  99,718 

Overtime 

475 

475 

475 

459 

Holiday  Pay 

530 

663 

527 

479 

Contractual  Services 

2,200 

2,200 

2,200 

2,200 

Materials  and  Supplies 

1,500 

1,500 

1,474 

1,490 

Equipment 

890 

-0- 

884 

-0- 

Services  of  Other  Departments 

82,094 

90,413 

82,092 

62,397 

$196,147 

$209,024 

$192,862 

$166,743 

WORK  ORDERS  TO  DEPARTMENT 

BUREAU                                                     NUMBER  OF  TOTAL 

COST  ACCOUNTS  ALLOWANCE 

Architecture                                            181  $  726,632 

Building  Inspection                                     12  96,357 

Building  Repair                                        495  2,082,056 

Engineering                                             573  4,904,538 

General  Office  (Contracts)                          108  12,099,855 

Total                                            1,369  $  19,909,438 
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DEPARTMENT  BUDGET 


ALLOWANCES  EXPENDITURES 


BUREAU 

1968-69 

1969-70 

1968-69 

1969-70 

General  Fund 

Accounts 

$  196,147 

$  209,024 

$  192,862 

$  166,741 

Architecture 

132,936 

140,177 

131,654 

137,388 

Building  Inspection 

1,745,874 

1,923,043 

1,675,31  1 

1,704,520 

Building  Repair 

3,879,859 

3,992,185 

3,769,104 

3,846,366 

Traffic  Painting 

299,147 

318,871 

285,081 

304,233 

Central  Permit 

96,174 

98,681 

92,376 

96,025 

Engineering 

1,050,394 

1,039,316 

1,041,061 

991,808 

General  Office 

775,214 

628,375 

764,564 

636,500 

Personnel  Administration 

100,618 

92,504 

91,844 

90,596 

Water  Pollution  Control 

Waste  Water  Pumping  Stations 

233,208 

257,715 

227,507 

247,849 

Treatment  Division 

1,783,623 

1,964,574 

1,756.212 

1 ,929,044 

Sewer  Repair 

1,642,072 

1,771,428 

1,626,031 

1,665,744 

Street  Cleaning 

3,849,356 

3,822,627 

3,571,596 

3,676,746 

Capital  Improvements 

1,364,568 

566,200 

1,960,083 

99,669 

Special  Gas  Tax  Street  Improvement  Fund 

General  Maintenance                          1,634,904  7,100  1,634,904  4,423 

Construction                                    1,645,000  2,097,200  1,109,042  104,388 

1.04  Cent  Funds                               2,311,000  2,488,450  426,202  13,855 


Road  Fund 

Street  Repair  2,754,099 

Select  System  Construction  700,000 

Traffic  Engineering  1 ,244, 1 80 

General  Maintenance  720,420 

Construction  1,514,762 

Street  Planting  400,067 

1 .04  Cent  Matching  Funds  -0- 


Total  $30,073,622 


3,086,500  2,704,688  2,965,713 

732,600  73,741  -0- 

1,252,145  1,184,864  1,217,791 

689,596  496,922  625,213 

1,405,504  2,134,182  78,489 

422,174  391,113  406,328 

-0-  -0-  -0- 


$29,005,989      $27,340,944  $21,009,429 


Expenditures  for  capital  improvements  may  not  necessarily  match  allowances  for  any  given  year,  since  allowances  may  be 
forwarded  from  year  to  year  until  the  project  is  completed. 
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BUREAU  OF  PERSONNEL  ADMINISTRATION 


Albert  C.  Ambrose,  Senior  Departmental  Personnel  Officer 


The  Bureau  of  Personnel  Administration  is  the  central  personnel  agency  for  the  Department 
of  Public  Works  and  a  service  bureau  to  all  other  operating  and  service  bureaus  of  the  department. 
The  Supervisor  of  the  Bureau  of  Personnel  Administration  advises  the  Director,  the  Assistant  Di- 
rectors, the  bureau  heads,  line  supervisors,  and  other  department  employees  on  matters  dealing 
with  personnel,  be  they  classification,  salary,  discipline,  assignment,  transfer,  time  reporting, 
employee  evaluation,  Civil  Service  rules  and  regulations,  Board  of  Supervisors  ordinances  and  res- 
olutions, the  City  Charter,  the  policies  of  the  Mayor's  and  Chief  Administrative  Officer's  offices, 
and  other  personnel  transactions.  The  Bureau  Chief  also  acts  as  liaison  officer  between  the  depart- 
ment and  the  Civil  Service  Commission,  Controller's  office  and  Mayor's  office  in  matters  of  per- 
sonnel administration.  The  staff  of  the  Bureau  of  Personnel  Administration  is  directly  involved  in 
the  preparation  of  all  departmental  timerolls  and  the  processing  of  all  personal  transactions, 
including  Civil  Service  employee  sign-up  and  assignment,  Non-Civil  Service  and  Limited  Tenure 
recruiting,  sign-up  and  assignment,  the  keeping  of  sick  leave,  vacation,  overtime  earned,  personal 
and  educational  leave  records,  the  processing  of  disciplinary  cases,  the  requisitioning  for  perma- 
nent and  temporary  employments,  some  phases  of  payroll  distribution,  and  all  other  personnel 
transactions. 

The  operations  of  the  Bureau  of  Personnel  Administration  in  fiscal  year  1 969-70  included 
the  following:  The  bureau  prepared  and  processed  a  total  of  1758  timerolls  involving  an  expendi- 
ture of  approximately  $21,667,136.00.  Included  in  this  payroll  expenditure  was  a  substantial 
amount  for  temporary  employees,  plus  supplemental  disability  payments.  There  was  a  total  of 
276  requisitions  for  permanent  Civil  Service  employees  to  replace  vacancies  due  to  deaths,  resig- 
nations, transfers,  retirements,  etc.  Additionally,  there  were  789  requisitions  for  temporary  Civil 
Service  employments  due  to  vacation,  sick  leave,  personal  leave,  reclassifications,  replacements, 
etc.  However,  because  of  difficulty  in  recruiting  Civil  Service  employments,  it  was  necessary  to 
employ  989  Non-Civil  Service  employees  for  these  authorized  positions.  The  bureau  also  processed 
a  total  of  206  accident  reports. 

Bureau  headquarters  are  at  253-60  City  Hall,  where  the  Bureau  Chief  and  the  bulk  of  his 
staff  are  located.  A  listing  of  the  bureau's  personnel  is  as  follows: 


1  1272  Sr.  Departmental  Personnel  Officer 

1  1226  Chief  Payroll  and  Personnel  Clerk 

1  1224  Prin.  Payroll  and  Personnel  Clerk 

1  1 222  Sr.  Payroll  and  Personnel  Clerk 

8  1220  Payroll  and  Personnel  Clerks 

1  1650  Accountant 

1  1424  Clerk  Typist 

1  1424  Clerk  Typist  (temporary) 

1  1404  Clerk 

1  B222  General  Clerk 

1  1402  Jr.  Clerk  (see  Organization  Chart) 
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ORGANIZATION  CHART 
BUREAU  OF  PERSONNEL  ADMINISTRATION 


5186 

Asst.  Director  of  Public  Works 

Administrative 

I 

1272 

Senior  Departmental 
Personnel  Officer 

l 

1226 

Ch  Pay  &  Personnel 

Clerk 


1224 

Pr  Pay  &  Personnel 

Clerk 

I 

6  1220       P&P  Clerk 
1  1650  Accountant 
1  1424       Clerk  Typist 
1  1424       Clerk  Typ  (Temp) 
*1  1402  Clerk 


1222 

Sr  Pay  &  Personnel 

Clerk 

I 

2  1220 

P&P  Clerk 

1  1404 

Clerk 

1  B222 

Gen  Clerk 

*Position  in  General  Office  budget- 
responsibility  for  assignment  only 


APPENDIX  I 

BUREAU  OP  ENGINEERING  CURRENT  CONTRACT  DATA  SUMMARY 
Showing  All  Contract  Work  Awarded  or  Underway 
July  1,  1969  -  June  30,  1970 


Contracts  Awarded  Amount 
Expended 
Aggregate  Fiscal  Year 

Table  Type  of  Construction  No.  Value  1969  -  1970 


A        MAJOR  THOROUGHFARES 

A-l  Street  Construction 
A-2  Channelization  &  Traffic 
Signals 

B        SECONDARY  ROADS 

B-l  Reconstruction 
B-2  Resurfacing 

C        STREET  IMPROVEMENT 

C-l  Assessment  Proceedings 
C-2  Private  Development 

D        ENVIRONMENTAL  WASTE  CONTROL 
D-l  Pipe  Sewers 
D-2  Monolithic  Sewers 
D-3  Treatment  Plants 
D-4  Pump  Stations 

E        STREET  BEAUTIFICATION 

F        RECREATION  PARK 

G  MISCELLANEOUS 

G-l  Public  Buildings  & 

Structures 
G-2  Parking  Facilities 
0-3  Slides 

0-4  Auxiliary  Water  S.S. 

TOTALS 


3 

$2,698,994.00 

$1,430,627.43 

4 

117,652.70 

258,575.67 

9 

748,540.23 

458,539.82 

3 

232,716.10 

102,150.00 

6 

277,531.29 

372,840.73 

0 

18,920.00 

8 

811,562.79 

969,995.40 

2 

662,235.50 

1,058,197.41 

7 

3,211,366.00 

2,772,272.08 

2 

57,179.48 

47,181.48 

34 

1,536,681.56 

1,138,612.48 

15 

1,352,632.31 

642,510.67 

6 

149,036.00 

340,069.99 

2 

57,906.00 

277,804. 57 

5 

65,187.06 

89,018.54 

-I35$ll,979,221.  02  $$,$77,316.27 
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APPENDIX  I 

BUREAU  OP  ENGINEERING  CONTRACTS  1969-1970  A-l  -  MAJOR  THOROUGHFARES 


DESCRIPTION  &  CONTRACTOR 


AWARDED 


Army  St.  Circle  Contract  #1  2-28-68 
Rechannelizatlon 
Lowrie  Paving  Co.,  Inc. 

Redevelopment  Area  E-l  1-19-68 
Streets  -  Contract  F 
Mitchell  Plumbing  Co. 

Redevelopment  Area  E-l  3-28-69 
Widening  -  Contract  I 
O.C.  Jones  &  Son 

Illinois  St.  -  El  Dorado  to  2-26-69 
23rd  St. 

Pavement  Reconstr.  &  Sewer 
McGuire  &  Hester 


Chenery  St.  -  Elk  St.  to 
Diamond  St. 
Sidewalk  Narrowing 
Lowrie  Paving  Co.,  Inc. 


Pine  St.  4-  1-70 

Gough  St.  to  Presidio  Ave. 
Sidewalk  Narrowing 
Mitchell  Plumbing  Co. 

Army  St.  Circle  Contract  #2  3-25-70 
Rechannelizatlon 
Hensel  Phelps  Constr.  Co. 


Mission  St.  - 
16th  St.  to  24th  St. 
BART  Stations 
Street  Reconstruction 
Flora  Crane  Service 


6-19-70 


COMPLETION 
DATE  OR  # 


CONTRACT 
AMOUNT 


90#        $  2,118,934.90 
12-30-69  268,288.32 
7-24-69  53,178.02 
242,790.69 


3-27-70 


4>  2-69        6-  8-70 


20# 


84,990.40 


917,988.00 


13#  1,189,000.00 


592,006.00 


AMOUNT 
EXPENDED 

%  829,170.00 
42,388.32 
36,438.02 
162,150.69 

53,310.40 

171,000.00 
136,170.00 


TOTAL  AWARDED  AND  EXPENDED  DURING  FISCAL  YEAR  -       %  2,698,994.00 


$1,430,627.43 
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APPENDIX  I 

BUREAU  OP  ENGINEERING  CONTRACTS  1969-1970  A- 2  TRAFFIC  SIGNALS  & 

CHANNELIZATION 

COMPLETION        CONTRACT  AMOUNT 
DESCRIPTION  &  CONTRACTOR         AWARDED        DATE  OR  #         AMOUNT  EXPENDED 

Clayton  St.  and  17th  St.         6-21-68        2-  3-70     $    103,557.89     $  65,577.89 
Channelization 
Lowrie  Paving  Co., Inc. 

Arguello  Blvd.  at  Turk  St.      3-28-69        8-  1-69  54,291.28  24,051.28 

Channelization 
Venturini  Trucking 
&  Grading 

Downtown  Area  Contract  #3       4-30-69       12-30-69  56,306.60  51,176.60 

Traffic  Signals 
Ronston  Elect.  Co.,  Inc. 

Jefferson  St.  &  Taylor  St.  6-II-69       11-21-69             8,733.20  8,733.20 
Traffic  Signals  Contr.26A 
Abbett  Electric 

Various  Intersections  6-27-69            88#               79,550.00  63,000.00 
Traffic  Signals  Contr.26 
Emsco  Elect.  Corp. 


Various  Intersections  11-26-69         3-13-70  27,151.00  27,151.00 

Contract  27B 
Traffic  Signals  & 
Channe lization 
Lowrie  Paving  Co.,  Inc. 

Port ola  -  Burnett  2-  4-70       5-18-70  16,095.70  16,095.70 

Channelization 
R.D.  Ramirez  Constr.Co. 

Various  Intersections  2-11-70  30#  9,966.00  2,790.00 

Contract  27A 
Traffic  Signals  & 
Channelization 
R.  Flat land 

Various  Intersections  6- 10-70  0%  64,440.00  0 

Contract  27C 
Traffic  Signals  & 
Channelization 
R.  Flatland 


TOTAL  AWARDED  AND  EXPENDED  DURING  FISCAL  YEAR  $117,652.70  $258,575.67 
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BUREAU  OP  ENGINEERING  CONTRACTS  1969-1970  B-l  -  STREETS  - 


PUBLIC  CONTRACT 
CITY  PAY 


DESCRIPTION  &  CONTRACTOR  AWARDED 

Vallejo  -  Green  -  Greenwich  8-30-68 
Pavement  Reconstruction 
U.  Peira  &  Son 

Page  St.  Franklin  St.  to 
Gough  St. 

Sidewalk  Narrowing 
Lowrie  Paving  Co.,  inc. 

16th  St.  -  Potrero  Ave 
to  Bryant  St. 
Sidewalk  Narrowing 
Abbett  Elect  Corp. 

Alpine  Terrace 
Pavement  Reconstr  & 
Sewer  Repl. 
Lowrie  Pav.  Co.,  Inc. 

Glen  Park  P. A.C.E. 
Area  Streets 
Pavement  Reconstr  & 
Sewer  Repl. 
U.  Peira  &  Son 

Emery  Lane  -  Vallejo  St. 
to  N-Termination 
Pavement  Reconstr 
D.  Venturini  Trucking 


Western  Addition  (A-l)  7-30-69 
Contract  4 

Street  Reconstruction 
Lowrie  Paving  Co.,  Inc. 

Hassler  Hospital  Access  8-20-69 
Road  -  slide  Correction 
De  Narde  Constr.  Co. 

Innes  Ave  -  Selby  to  Rankin  7-25-69 
Pavement  Reconstruction 
Flora  Crane 

Pine  St.  -  Kearny  to  Grant 
Ave. 

Pavement  Reconstruction 
Lowrie  Paving  Co.,  Inc 


COMPLETION        CONTRACT  AMOUNT 
DATE  OR    %         AMOUNT  EXPENDED 

9-17-69      $  118,750.16  $  48,640.16 

80,535.01 
22,022.40 
114,788.25 

6,634.27 

9_24-69  12,354.37  12,354.37 

11-22-69  25,833.30  25,833.30 

9-25-69  3,020.50  3,020.50 


8-15-69  11-14-69 


29,668.83  29,668.83 


10-23-68  —  CANCELLED 


2-  7-69      11-21-69  80,535.01 


4-11-69        7-  8-69  22,022.40 


4-11-69      10-  3-69  142,778.25 


5-29-69       8-28-69  6,634.27 
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BUREAU  OP  ENGINEERING  CONTRACTS  1969-1970  B-l  -  STREETS  -  PUBLIC  CONTRACT 

CITY  PAY 


COMPLETION        CONTRACT  AMOUNT 
DESCRIPTION  &  CONTRACTOR  AWARDED      DATE  OR    %        AMOUNT  EXPENDED 

Greenwich  St.  -  Webster  8-20-69      11-  4-69      $  28,880.93  $  28,880.93 

to  Buchanan 

Pavement  Reconstruction 
Lowrie  Paving  Co.,  Inc. 

Beaver  St.  -  Castro  St.         10-22-69       2-10-70         54,391.80  54,391.80 
to  15th  St.  De  Forest  Way 
Sidewalk  Narrowing 
Annuzzi  Cone.  Service 

Redevelopment  Area  E-l  4-24-70  24#  153,000.00  31,770.00 

Contract  J 
Clay  St.  Widening 
Pacific  Pave.  Co. 

Broadway  -  Steiner  St.  to       5-13-70  0#  52,507.50  0 

Fillmore  St.  -  Pavement 
&  Sewer  Reconstruction 
Annuzzi  Cone.  Service 

California  St.  -  Mason  to       6-12-70  0%  388,883.00  0 

Kearny  Sts.  -  Pavement 
Reconstr.  and  Sewer  Repl. 
McGuire  &  Hester 


TOTAL  AWARDED  AND  EXPENDED  DURING  FISCAL  YEAR        $  748,540.23    $  458,539.82 
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BUREAU  OP  ENGINEERING 


DESCRIPTION  &  CONTRACTOR 

Stockton  St.  &  Others 
Street  Resurfacing 
Lowrie  Paving  Co.,  Inc. 

15th  Ave.  &  Other  Streets 
Resurfacing 
Lowrie  Paving  Co.,  Inc. 

Bush  St.  - 
Street  Resurfacing 
Lowrie  Paving  Co.,  Inc. 

TOTAL  AWARDED  &  EXPENDED 


APPENDIX  I 
CONTRACTS  1969-1970  B-: 

COMPLETION 
AWARDED      DATE  OR  % 

3-  25-70  95# 

4-  8-70 

6-17-70  0% 
DURING  FISCAL  YEAR 


-  STREET  RESURFACING 

CONTRACT  AMOUNT 
AMOUNT  EXPENDED 

$  37,875.10  $  3^,020.00 
141,033.50  68,130.00 
53,807.50  0 
$  232,716.10  $102,150.00 
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BUREAU  OP  ENGINEERING  CONTRACTS  1969-1970  C-l  -  STREET  ASSESSMENT 

PROCEEDINGS 


STREET  OR  SUBDIVISION 

AND  CONTRACTOR  IMPROVEMENT 

Dwight  St.  -  GSCP 
Goettingen  to  Hamilton 
Flora  Crane  Service 

23rd  St.  &  Minnesota  St.  S 
Mitchell  Plumbing 

Vulcan  Stairway  &  Ord  Court  S 
Bepco,  Inc. 

18th  St.  -  SCP 
Arkansas  to  Carolina 
Pacific  Pavements,  Inc. 


AWARDED  COMPLETED 
3-27-68  11-28-69 


6-12-68 
5-28-69 
4-  2-69 


9-  5-69 
8-12-69 
11-17-69 


CONTRACT 
AMOUNT 

$173,567.14 
(146,400.83)- 


393,623.78 
(334,247.31)- 

13,544.66 
(7,177.30)- 

41,826.86 
(1,733.65)- 


Gloria  Court  North 
Geneva  Ave. 
Annuzzi  Concrete  Service 


GCP 


10-  1-69  11-26-69 


11,807.65 


Crestmont  Drive  Extension  SCP 
Joseph  Kaplan 

Putnam  St.  -  Crescent  St.  SCP 
to  Tompkins  St. 
L.  J.  Krzick 

23rd  St.  -  SCP 
Indiana  &  Iowa  Sts. 
Pacific  Pavements,  Ltd. 

Moultrie  St.  -  S 
South  of  Crescent 
J.  Kaplan 

Bancroft  St.  -  GSCP 
Jennings  &  260'  S. 
Pacific  Pavements,  Ltd. 


7_  9-69  80#  175,000.00 

(30,000.00)- 

2-11-70         6-22-70  38,380.00 

(26,105.00)- 


2-18-70  95#  29,200.00 

(10,808.00)- 


4-  1-70         5-22-70  6,043.64 
(3,878.31)- 


6-24-70  0  17,100.00 

(125.00)- 


TOTAL  AWARDED  DURING  FISCAL  YEAR 

TOTAL  VALUE  OF  WORK  DONE  DURING  FISCAL  YEAR 


$277,531.29 
$372,840.73 


APPENDIX  I 

BUREAU  OP  ENGINEERING  CONTRACTS  1969-1970  C-2    STREETS  - 


PRIVATE 
CONTRACT 


STREET  OR  SUBDIVISION 
AND  CONTRACTOR 

Mt.  Sutro  Subdivision 
No.  1 
Sutro  Development 

Nibbi  Court 
Blanken  Ave.  to  Gillette 
Nibbi  Bros. 

Mt.  Sutro  Subdivision 
No.  2 
Sutro  Development 

Quintara  Ave. 
At  37th  Ave. 
Williams  &  Burrows 

Mt.  Sutro  Drive 
Sutro  Development 


IMPROVEMENT 


SCP 


AWARDED  COMPLETED 


12-  2-64 


10-26-66 


5-12-67 


5-  5-66 


55# 


4-  5-68  3-20-70 


3-13-68 


95% 


CONTRACT 
AMOUNT 

$  6,000 


12,000 


4,000 


20,000 


5,800 


TOTAL  AWARDED  DURING  FISCAL  YEAR 

TOTAL  VALUE  OP  WORK  DONE  DURING  FISCAL  YEAR 


0 

$18,920 
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BUREAU  OF  ENGINEERING  CONTRACTS  1969-1970  D-l  SEWERS- PIPE  VITRIFIED 

CLAY  AND  CONCRETE 


COMPLETION  CONTRACT  AMOUNT 

DESCRIPTION  &  CONTRACTOR  AWARDED         DATE  OR  %  AMOUNT  EXPENDED 

S.E.S.T.  Plant  Outfall  4-12-67         7-24-69         $  659,973.69  $  66,063.69 

Extension 
Channel  Crossing- 
Islais  Creek 
Duncanson  Harrelson 


Niagara  Avenue-Louisburg  4-2-69  10- 20- 69  124,705-58  73,225-58 

to  Cayuga 
Sewer  Enlargement 
Flora  Crane  Service  Inc. 

Dolores  Street-  4- 25-69         10-2-69  91,919.60  82,379.60 

18th  Street  to  20th  Street 
Sewer  Reconstruction 
McGuire  &  Hester 


Fillmore  Street  4-30-69         8-12-69  54,327.24  34,347.24 

Vallejo  to  Green 
Sewer  and  Street 
Reconstruction 
Flora  Crane  Service 

18th  Street  Noe  to  6-27-69         3-10-70  148,369.00  148,369.00 

Collingwood 
Sewer  Reconstruction 
Flora  Crane  Service 


Dewey  Blvd-Taraval 
to  Pacheco 
Sewer  Enlargement 
Bepco  Inc. 

S.F.  Zoological  Garden 
Sewer  and  Drainage 
Facilities 
Bepco  Inc. 

Lyndhurst  Drive 
19th  Avenue  to 
Junipero  Serra 
Auxiliary  Sewer 
Underground  Const r.  Co. 


8-22-69  12-3-69 


12-3-69  99$ 


12-3-69  95$ 


70,486.00  70,486.00 


207,428.50  189,900.00 


198,224.00  168,660.00 
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BUREAU  OP  ENGINEERING  CONTRACTS  1969-1970  D-l 


SEWERS-PIPE  VITRIFIED 
CLAY  AND  CONCRETE 


DESCRIPTION  &  CONTRACTOR  AWARDED 

Broadway-  Buchanan  3-18-70 
To  Webster 

Sewer  Reconstruction 
Lowrie  Paving  Company 

Pacific  Avenue  2-25-70 
Steiner  to  375 'W 
Sewer  Reconstruction 
Mitchell  Plumbing  Co. 

17th-Uranus  To  Douglas  4-  8-70 

Sewer  Reconstruction 
William  R.  Cole 

Bush  &  Laguna  Streets  3-25-70 
Sutter  to  Octavia 
Sewer  Reconstruction 
McGuire  &  Hester 

26th  St  -  Castro  St  To  5-13-70  0 

Sanchez 

Sewer  Reconstruction 
Manuel  G.  Rodrigues 

TOTAL  AWARDED  AND  EXPENDED  DURING  FISCAL  YEAR 


COMPLETION 
DATE  OR  % 

5-20-70       $    28,331.79    $  28,331.79 


CONTRACT  AMOUNT 
AMOUNT  EXPENDED 


5-27-70 


30# 


6-17-70 


24,422.00  24,422.00 


146,140.00  35,280.00 


48,530.50  48,530.50 


88,000.00 


$  811,562.79  $  969,995.40 
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BUREAU  OF  ENGINEERING  CONTRACTS  1969-1970  D-2 


SEWERS- CONCRETE 
MONOLITHIC 


DESCRIPTION  &  CONTRACTOR 

Turk  St-  Taylor-  6th  St 
Contract  "C" 
Sewer  Construction 
Mans on  General 

Division  St  Section"B" 
Auxiliary  Sewer 
Underground  Construction 


AWARDED 


COMPLETION 
DATE  OR  % 


CONTRACT  AMOUNT 
AMOUNT  EXPENDED 


IO-30-68       4-15-70       $1,067,876.81  $  653,336.81 


11-20-68  7-15-69 


217,083.10  26,193.10 


Division  St  Auxiliary  Sewer      IO-I-69  55# 
Sewer  Construction  Section"D" 
Underground  Construction  Co 


Front  St  California  to 
Commercial 
Sewer  Enlargement 
Mitchell  Plumbing  Co. 


11-12-69  5-15-70 


530,618.00  247,050.00 


131,617.50  131,617.50 


TOTAL  AWARDED  &  EXPENDED  DURING  FISCAL  YEAR 


$    662,235.50  $1,058,197.41 
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BUREAU  OP  ENGINEERING  CONTRACTS  1969-1970  D-3  -  ENVIRONMENTAL  WASTE 

CONTROL 

COMPLETION        CONTRACT  AMOUNT 
DESCRIPTION  &  CONTRACTOR  AWARDED      DATE  OR    %  AMOUNT  EXPENDED 

S.E.  Sewage  Treatment  10-  2-68         6-10-70    $  273,737.57  $  244,757.57 

Plant  -  Pumps  &  Sumps 
Oscar  C.  Holmes 

S.E.  Sewage  Treatment  11-  6-68  99#  318,000.00  235,550.00 

Plant  -  Sludge 
Filtration  -  System  Impr. 
H.R.S.  Engr 

Richmond  Sunset  Sewage  2-19-69  70#  736,319.00  438,210.00 

Treatment  Plant 
Reconstr.  Headworks 
Facilities 
Steinlauf  Elect. 

Richmond  Sunset  Sewage  2-  7-69         7-  3-69         11,065.02         2,065. 02 

Treatment  Plant 
Reconstr.  Electrical 
Service 
Scott  Electric 

Southeast  Sewage  Treatment      5-23-69  90%  528,120.00  436,050.00 

Plant  -  Gas  Recirculation 
Scott  Co.  of  Calif. 

S.E.  Water  Pollution  6-13-69         8-  5-69         40,610.74  40,610.74 

Control  Plant  - 
Effluent  Sewer  Manholes 
Mitchell  Plumbing  Co. 


North  Point  Sewage  10-  8-69         2-20-70         23,692.00  23,692.00 

Treatment  Plant  - 
Ventilation  Modification 
Valley  Sheet  Metal 

Southeast  Water  Pollution      H-28-69  26%       1,034,000.00      251,100  00 

Control  Plant 
Macroscopic  Solid  Removal 
Monterey  Mechanical 

Baker  St.  Outfall  1-30-70  57^       2,062.510.00  1,049,760.00 

Dissolved  Air  Flotation 
Facility 
S  &  Q  Constr.  Co. 

LSf  ???in  Ran^ATl0l  3-18-70  95£  17,929.00  16,110.00 

Facility  -  Addition  to 
Sewage  Treatment  Plant 
Trans  Western  Constr. Co. 
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BUREAU  OP  ENGINEERING  CONTRACTS  1969-1970  D-2 


ENVIRONMENTAL  WASTE 
CONTROL 


5-13-70 


DESCRIPTION  &  CONTRACTOR 

North  Point  Water  Pollution 
Control  Plant  -  Revise 
Sludge  Discharge 
C.  Norman  Peterson 

Southeast  Sewage  Treatment 
Plant  -  Repair  Diffuser 
Section 
Murphy  Pacific  Salvage 

North  Point  Water  Pollution 
Control  Plant  -  Chemical 
Feeder  Plant 
Calgon  Corp. 

TOTAL  AWARDED  &  EXPENDED  DURING  FISCAL  YEAR 


COMPLETION 
DATE  OR  % 


11-  7-69  2-16-70 


4-17-70 


CONTRACT 
AMOUNT 

$  25,565.00 


7,670.00 


40,000.00 


AMOUNT 
EXPENDED 


7,670.00 


26,696.75 


$3,211,366.00  $2,772,272.08 


1-13 


APPENDIX  I 

BUREAU  OF  ENGINEERING  CONTRACTS  1969-1970  D-4  -  PUMPING  STATIONS 

COMPLETION        CONTRACT  AMOUNT 
DESCRIPTION  &  CONTRACTOR  AWARDED      DATE  OR    %  AMOUNT  EXPENDED 

Lake  Merced  Pumping  Station    10-  I-69       6-25-70    $  47, 181.48    $  47,181.48 
Pump  Control  System 
S  &  Q  Constr.  Co. 

Southeast  Water  Pollution         6-10-70  0  9,998.00  0 

Control  -  Pumping  Station 
Modification 
A.F.B.  Contractors 


TOTAL  AWARDED  &  EXPENDED  DURING  FISCAL  YEAR  $  57,179.48    $    47, 181.48 
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BUREAU  OP  ENGINEERING  CONTRACTS  1969-1970    E-     STREET  BEAUTIFI CATION 


COMPLETION        CONTRACT  AMOUNT 
DESCRIPTION  &  CONTRACTOR  AWARDED      DATE  OR    %  AMOUNT  EXPENDED 

Sloat  Blvd  -  Junipero  9-  6-68       9-22-69    $  410,455.82    $  82,765.82 

Serra  to  Great  Highway 
Street  Lighting 
Steiny  &  Mitchell 

California  St.  -  Fillmore       12-18-68       8-  I-69         32,352.40  4,722.40 
to  Van  Ness  -  St.  Lighting 
and  Related  Work 
Abbett  Elect. 

Post  St.  -  Franklin  to  2-  5-69      11-26-69         48,360.84  38,010.84 

Fillmore  -  St.  Lighting 
and  Related  Work 
Rudolph  Elect  Co. 

Bosworth  St.  -  Lyell  to  Elk     2-19-69       8-  4-69         68,472.97  11,412.97 
Landscaping 
Economy  Garden  Supply 

Arguello  Blvd  -  Geary  to  3-28-69       4-  8-70         28,345.30  20,425.30 

Fulton  -  Street  Lighting 
R.  Flatland  Co. 

Great  Highway  -  Lincoln  Way     4-11-69       9-17-69         59,928.15  56,238.15 
To  Taraval  -  Street 
Lighting 
Emsco  Electric  Corp. 

Roosevelt  Way  -  Buena  Vista      4-  9-69       3-  6-70         43,194.53  28,344.53 
and  Park  Hill  -  Street 
Lighting 
Emsco  Electric  corp 

San  Jose  Ave  -  Randall  to         4-11-69       9-12-69         13,272.19  8,322.19 
Highland  Aves  -  Landscaping 
&  Irrigation 
Yard  Beautiful 

Marina  District  Part  II  4.23-69       4-15-70       125,601.03  125,601.03 

Stage  I  -  Street  Lighting 
Emsco  Electric  Corp. 

Grandview  -  Romain  Area  4-30-69       2-17-70         10,919.50  10,919.50 
Street  Lighting 
R.  Flatland  Co. 

Potrero  at  l8th  -  street  5-  9-69      10-  6-69           1,240.00  1,240.00 
Lighting 
R.  Flatland  Co. 
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APPENDIX  I 

BUREAU  OP  ENGINEERING  CONTRACTS  1969-1970  E-     STREET  BEAUTIFTCATION 


COMPLETION        CONTRACT  AMOUNT 
DESCRIPTION  &  CONTRACTOR  AWARDED      DATE  OR    %  AMOUNT  EXPENDED 

Judah  St.  -  44th  Ave  to  5-24-69  90$       $    18,429.00  $  14,850.00 

La  Playa  -  Street 
Lighting 
Emsco  Electric  Corp. 

Lake  St.  -  24th  to  28th  Ave      5-29-69        8-30-69  6,186.00  6,186.00 

Sidewalk  Trees 
A. &  J.  Shooter 

14th  St  &  Roosevelt  Way  6-13-69      IO-IO-69         17,665.90  17,665.90 

Sidewalk  Trees 
R.  C.  Windsor 

Judah  St.  &  La  Playa  St.  6-13-69      10-  9-69         14,526. 40        14, 526.40 

Sidewalk  Trees 
R.  C.  Windsor 

Aquatic  Park  Area  -  6-25-69  93$  33,270.00  27,360.00 

Stage  I  -  Street  Lighting 
R.  Flatland  Co. 

Burnside  -  Lippard  St  to  6-25-69        7-18-69         20,640.00  20,640.00 

Brompton  St.  -  Sidewalk 
Trees 
R.  C.  Windsor 

Pennsylvania  Ave.  -  Mariposa    6-25-69        3-  9-70         16,283.50  16,283.50 
to  22nd  -  Street  Lighting 
R.  Flatland  Co. 

Leidesdorff  St.  -  Gerke  6-25-69      11-  6-69  6,188.50  6,188.50 

Alley  &  Montgomery 
Street  Lighting 
Steiny  &  Mitchell 

Sunset  Blvd  -  Taraval  to  6-27-69       5-29-70         92,881.99  92,881.99 

Yorba  Sts  -  Landscaping 
A.  &  J.  Shooter 


El  Camino  Del  Mar  &  7-  9-69  3-10-70         13,753.00  13,753.00 
32nd  Ave  -  Street  Lighting 
Steiny  &  Mitchel 

Castro  St  -  17th  St.  to  7-  9-69  II-I8-69           9,896.50  9,896.50 
19th  St.  -  street  Lighting 
Abbett  Elect.  Corp 

Polsom  St.  -  21st  to  7-  9-69  11-25-69  29,827.00  29,827.00 
Ripley  St.  -  Sidewalk  Trees 


A.  &  J.  Shooter 
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APPENDIX  I 

BUREAU  OP  ENGINEERING  CONTRACTS  1969-1970  E- 


DESCRIPTION  &  CONTRACTOR  AWARDED 

Portola  Drive  -  Clipper  7-11-69 
to  Woodside  -  Street 
Lighting 
Emsco  Elect.  Corp. 

Balboa  St.  -  Cabrillo  -  7-  9-69  11- 

Arguello  -  Sidewalk  Trees 
Valley  Crest  Landscaping 

San  Jose  Ave.  -  Ocean  Ave.  7-11-69 
to  Randall  -  Street 
Lighting 
R.  Platland  Co. 


COMPLETION 
DATE  OR  % 


STREET  BEAUTIFICATION 


CONTRACT  AMOUNT 
AMOUNT  EXPENDED 


Randolph  &  Shields  -  Orizaba  7-30-69 
to  Byxbee  -  Sidewalk  Trees 
Valley  Crest  Landscaping 


Bessie  Carmichael  School 
Vicinity  -  Sidewalk  Trees 
Rudolph  Watson,  Inc. 

23rd  St.  Indiana  to  3rd  St. 
Street  Lighting 
Ets  Ho kin  Corp. 

Redevelopment  Area  A-2 
Contract  "B"  -  Street 
Lighting 
R.  Platland 

Redevelopment  Area  A-2 
Contract  "A"  -  Street 
Lighting 
Steiny  &  Mitchel 

Pacific  -  Scott  -  Broadway 
Street  Lighting 
Abbett  Elect.  Corp. 

Francisco  Heights  Area 
Street  Lighting 
Abbett  Elect.  Corp. 

Predela  Lane  -  Marview  To 
Parview  -  Street  lighting 
Steiny  &  Mitchel 

California  St  -  Kearny  to 
Drumm  Sts.   -  Street 
Lighting 
Rudolph  Electric  Co. 


9-26-69 


10-  8-69 


10-  17-69 

11-  28-69 


93$ 


1-20-70 


8-29-69  12-31-69 


9-  3-69  5-H-70 


9-12-69  6-18-70 


10-  8-69  3-25-70 


6-12-70    $    61,042.81  $  61,042.81 


15,460.00  15,460.00 

92,435.00  76,770.00 

14,104.00  14,104.00 

16,546.00  16,546.00 

21,280.15  21,280.15 

7,771.00  7,771.00 

57,493.00  37,260.00 

54,596.00  46,800.00 

29,498.00  29,498.00 

4,994.00  4,994.00 

52,971.20  35,280.00 


95$ 


2-10-70 


72$ 
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BUREAU  OP  ENGINEERING  CONTRACTS  1969-1970  E-     STREET  BEAUTIPICATION 


DESCRIPTION  &  CONTRACTOR  AWARDED 

Fulton  St.  &  Adjacent  2-25-70 
Streets  -  Street  Lighting 
R.  platland  Co. 

Pierce  St.  -  Jackson  to  2-25-70 
Lombard  -  Green  St.  - 
Pierce  to  Scott 
Street  Lighting 
Emsco  Electric  Corp. 


COMPLETION 
DATE  OR  % 

10% 
40$ 


CONTRACT 
AMOUNT 


AMOUNT 
EXPENDED 


138,890.00  $  11,610.00 


San  Jose  Ave.  Randall  to 
Highland  Aves.  - 
Landscaping  &  Irrigation 
Sibbald  Constr.  Co. 

Battery  St  -  Broadway  To 
Pacific  Ave  -  Street 
Lighting 
Rudolph  Electric  Co. 


Indiana  St.  -  Mariposa  12-31-69 
To  20th  -  Street  Lighting 
Ets  Hokin  Corp. 

Alamo  Square  Area  -  4-17-70 
Contract  I  - 
Street  Lighting 
Steiny  &  Co. ,  Inc. 

Sunset  Blvd  -  Yorba  To  4-22-70 
Lake  Merced  -  Landscaping 
&  Irrigation 
Collishaw  Sprinkler 

North  Waterfront  Area  5-  8-70 

Jtage  I  -  Street  Lighting 
R.  Platland  Co. 

Mason  St  -  Sacramento  To  5-  6-70 

Pacific  -  Street  Lighting 
Abbett  Elect.  Corp. 

Various  Downtown  Underground  5-20-70 
District  -  Street  Lighting 
Abbett  Elect.  Corp. 

South  of  Market  Area  -  6-10-70 
Contract  1A 
Street  Lighting 
Abbett  Electric  Corp 


12-31-69  4-28-70 


12-31-69  7-10-70 


5-  6-70 
43£ 

11% 

0% 

81% 

90% 
0 


35,906.00 

2,780.00 

2,660.00 

2,375.00 
35,000.00 

67,676.00 

5,640.00 

19,564.00 

9,798.00 
288,082.00 


13,500.00 


2,780.00 


2,660.00 


2,375.00 


13,590.00 


44,370.00 


14,220.00 


8,640.00 
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BUREAU  OP  ENGINEERING  CONTRACTS  1969-1970  E-     STREET  BEAUTI PI CATION 


COMPLETION  CONTRACT  AMOUNT 

DESCRIPTION  &  CONTRACTOR  AWARDED      DATE  OR    %  AMOUNT  EXPENDED 

Franklin  St.  -  Market  To  6-24-70  0  $    188,559.00  0 

Bay  -  Gough  St  -  Market 
St.  to  Bush  -  street 
Lighting 
Emsco  Electric  Corp. 

Pine  St      Van  Ness  to  Davis      6-24-70  0  92,951.00  0 

&  Adjacent  Streets  - 
Street  Lighting 
Rudolph  Electric  Co. 

Phelan  Ave  -  Ocean  Ave  To  6-24-70  0  7,535.00  0 

Flood  St  -  Street  Lighting 
Rosendin  Electric,  Inc. 

Judah  St.  -  Vicinity  44th         6-  5-70  0  5,493-40  0 

Ave  to  La  Playa  - 
Sidewalk  Trees 
R.  C.  Windsor 

3rd  St.  -  Islais  Creek  to         6-  5-70  0  58,617.00  0 

James  Lick  Freeway 
Sidewalk  Trees 
Rudolph  Watson,  Inc. 

8th  St  -  Bryant  to  Brannan  5-29-70           0                    16,830.50  0 
Center  Island  Landscaping 
Sibbald  Constr.  Co. 

Aquatic  Park  -  Stage  II  6-12-70           0                    49,706.00  0 
Street  Lighting 
Emsco  Electric  Corp. 

Mission  St.  -  Otis  St  &  6-  5-70  0  26,951.00  0 

13th  St.  Landscaping 
J.  H.  Pitzmaurice,  Inc. 


TOTAL  AWARDED  &  EXPENDED  DURING  FISCAL  YEAR  $  1,536,681.56    $  1,138,612.48 
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BUREAU  OF  ENGINEERING  CONTRACTS  1969-1970  P  -  RECREATION- PARK 


COMPLETION        CONTRACT  AMOUNT 
DESCRIPTION  &  CONTRACTOR  AWARDED        DATE  OR  $  AMOUNT  EXPENDED 

McLaren  Park  Contract  II  8-21-68  7-25-69      $  86,778.00 
Water  Distribution  System 
A.  &  J.  Shooter 

McLaren  Park  Development  12-18-68  6-30-69  60,753.11 
Reconstr.  McNab  Reservoir 
Peterson  Rathborne 

Marina  Small  Craft  Harbor        6-4-  69  98$  243,000.00 

Improvement  Seawall 
De  Narde  Construction 


Brooks  Property  8-22-69  0  11,759.00 

Paving  -  Wall  &  Lighting 
J.H.  Fitzmaurice,  Inc. 

McLaren  Park  10-29-69  86$  287,060.50 

Grading  &  Landscaping 
O.C.  Jones  &  Son 

Golden  Gate  Park  Water  12-31-69  50$  7,650.00 

Reclamation  Plant 
Reconstr.  Sand  Discharge 
W.  L.  Fairey 

Christopher  Park  1-23-70  30$  443,308.00 

Grading  -  Landscaping  - 
Irrigation 
Huettig  &  Schromm,  Inc. 

Fleishhacker  Pool  Salt  3-  6-70         5-  2-70         10,077.81  10,077.81 
Water  Intake  Repairs 
Healy  Tibbitts 

Various  Rec-Park  Locations  3-18-70  90$  43,147.00  35,010.00 

Resurface  Courts,  Etc. 
Malott-Peterson-Grundy 

Various  Rec-Park  Locations      3-18-70         6-18-70         33  551  75  33  551  75 

Resurface  Walks  &  Paths 
W.K.  McLellan  Co. 

San  Francisco  Zoological  5-22-70  20$  53,000.00  9,090.00 

Gardens  -Tropical  Aviary 
Alterations 
tfm.  Mcintosh  &  Son 
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BUREAU  OP  ENGINEERING  CONTRACTS  1969-1970    P  -  RECREATION-PARK 


COMPLETION 
DATE  OR  % 


CONTRACT 
AMOUNT 


AMOUNT 
EXPENDED 


$    7,992.00    $  7,110.00 


208,459.75 


DESCRIPTION  &  CONTRACTOR  AWARDED 

San  Francisco  Zoological  3-25-70 
Gardens 

Admission  Facilities 
Wm.  Mcintosh  &  Son 

McLaren  Park  5-20-70 
Recreation  &  Landscaping 
Development 
Huettig  &  Schramm 

San  Francisco  Zoological  5-13-70 
Gardens 

Reconstruct  Fencing 
Tholl  Fence,  Inc. 

Excelsior  Playground  6-17-70 
Reconstruct  Lighting 
System 
Electrical  Constr. Sales 

Candlestick  Park  6-12-70 
Resurfacing  Parking  Area 
McGuire  &  Hester 

Marina  Small  Craft  Harbor  6-10-70 
Dredging 
Smith  Rice  Co. 

Lake  Merced  Shoreline  6-  5-70 

Development 
Shoreline  Development 
Collishaw  Sprinkler  Co. 

TOTAL  AWARDED  &  EXPENDED  DURING  FISCAL  YEAR        %     1,352.632.31  %  642,510.67 


5,966.00 


10,850.00 


24,210.00 


4,990.00 


200,610.50 
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BUREAU  OF  ENGINEERING  CONTRACTS  1969-1970  G 

G- 


-  MISCELLANEOUS 
1  PUBLIC  BUILDINGS  & 
STRUCTURES 


DESCRIPTION  &  CONTRACTOR 

Richland  Ave.  Bridge 
Alterations  - 
L.  R.  Yegge  Co. 

Forest  Knolls  -  Various 
Locations  -  Stairways 
Peterson  &  Rathbun 


COMPLETION 
AWARDED      DATE  OR  % 

4_  4_69         3-  6-70 


3-26- 


12-10-59 


Broadway  Tunnel  -  V  11-21-69  95$ 

Ventilation  Control 
System 
Cornely  Co. 

Bayshore  &  Arleta  12-31-69         3-  9-70 

Pedestrian  Underpass 
Closure 
0.  C.  Jones  &  Son 

Geary  Pedestrian  Overpass        2-  4-70  4-23-70 
Alterations 
Annuzzi  Concrete  Service 

Gilman  Ave  At  Griffith  4-  8-70  8% 

Pedestrian  Overpass 
Moore  Constr.  Co. 

Alemany  Blvd  -  Naglee  To         6-17-70  0% 
Farragut  -  Retaining  Wall 
0.  C.  Jones  &  Son 

Corbin  Place  -  17th  St  4-18-70  6-22-70 

To  Corbett  -  Stairway 
Handrails 
Crown  Iron  Works 

TOTAL  AWARDED  &  EXPENDED  DURING  FISCAL  YEAR 


CONTRACT 
AMOUNT 


784.00 


174,163.00      $  161,293.00 


150,826.99  139,036.99 


24,976.00  21,330.00 


4,060.00  4,060.00 


6,996.00  6,996.00 


90,700.00  6,570.00 


21,520.00 


784.00 


$  149,036.00    $  340,069.99 
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BUREAU  OP  ENGINEERING  CONTRACTS  1969-1970  G-2     -  PARKING  FACILITIES 


COMPLETION        CONTRACT  AMOUNT 
DESCRIPTION  &  CONTRACTOR  AWARDED      DATE  OR    %  AMOUNT  EXPENDED 

Marina  District  Public  2-28-69       11-28-69    $  283,558.57    $  217,948.57 

Parking  Facility  Garage 
J.  Di  Giorgio  &  Son 

Lakeside  Parking  Lot  4-18-69         9-19-69  1,950.00  1,950.00 

Lighting  Improvement 
Rudolph  Electric  Co. 


Geary  Blvd  -  l8th  Ave  To  7-30-69        11-20-69         30,755.00  30,755-00 
19th  Ave  -  Parking  Facility 
Nibbi  Bros. ,  Inc. 

Excelsior  Neighborhood  9-24-69         3-13-70         27,151.00  27,151.00 
Parking  Facility 
D.  Venturini  Truck  Co. 

TOTAL  AWARDED  &  EXPENDED  DURING  FISCAL  YEAR  $  57,906.00   $  277,804.57 

G-3  SLIDES 

Union  St  At  Calhoun  Terrace       6-II-69         9-23-69         23,831.48  23,831.48 
Retaining  Wall 
Joseph  Kaplan,  Inc. 


Portola  Drive  Observation  8-  6-69  12-15-69         23,188.38  23,188.38 
Area  -  Slide  Stabilization 
J.  H.  Fitzmaurice,  Inc. 

Dwight  St.  Near  Goettingen  8-  6-69  10-24-69         18,200.00  18,200.00 
Slide  Repair 
Nibbi  Bros. ,  Inc. 

John  Muir  Drive  Roadway  1-  7-70  4-29-70           4,979.00  4,979.00 
Embankment  Slide 
Mitchell  Plumbing  Co 

Dwight  St.  Near  Goettingen  2-20-70  6-23-70           6,044.68  6,044.68 
Slide  Repair 
Lowrie  Paving  Co.,  Inc. 

Calhoun  Terrace  -  North  of  2-20-70  4-23-70         12,775.00  12,775.00 
Green  St.  -  Slide  Repair 
P.  &  Z.  Corp. 


TOTAL  AWARDED  &  EXPENDED  DURING  FISCAL  YEAR  $  65,187. 06      $  89,018.54 
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Showing  All  Contract  Work  Awarded  or  Under  Construction 
Jul y  1 ,   1969  -  June  30,  1970 


I     Contracts  Awarded  During  Fiscal   Year  1 969" 1 970 


Cont  racts 

Table 

Type  of  Construction 

No. 

A- 

-1 

New  School  Construction 

4 

A- 

■2 

Misc.  Alterations  - 

Schoo 1 s 

43 

A- 

■3 

Acoustical  Work 

7 

A" 

-4 

Roofing  Jobs 

A- 

■5 

Resilient  Flooring 

2 

A" 

■6 

Int.  &  Ext.  Painting 

15 

A" 

•7 

Yard  Paving 

7 

B- 

•1 

New  Construction 

2 

B- 

■2 

F i  re  Depa rtment  - 

Recons  t  ruct  i  on 

2 

c- 

1 

S.F.  General  Hospital 

4 

c- 

■2 

Laguna  Honda  Hospital 

0 

c- 

•3 

Health  Center  Building 

0 

D 

DeYoung  Museum 

2 

E 

Youth  Guidance  Center 

0 

F 

Civic  Center 

3 

G 

Hall  of  Just i ce 

0 

H 

Mi  seel  1 aneous 

23 

Sub  totals 

118 

Amount  Expended 
iscal  Year  1969"70 


$  2,449,01 8  $  1 , 136, 21 7 

1,347,906  286,396 

196,347  26,007 

19,453  19,453 

7,373  7,373 

134,692  62,900 

213,472  159,065 

421,335  314,735 

12,097  12,097 

5,277,561  955,446 


2,943,694  1,212,857 
$13,477,250  $  4,212,741 


II     Other  Contracts  Under  Construction  During  Fiscal   Year  1 969" 1 970 

Table      Type  of  Construction        Contracts      Awarded  Aggregate  Amount  Expended 

No.  Value  Fiscal  Year  1969"70 

A-l          New  School  Construction  7  $11,005,022  $  5,335,581 
A-2         Misc.  Alterations  - 

Schools  20  610,790  426,686 

A-3          Acoustical  Work  2  84ji?4  P.h)l?h 

A-4          Roofing  Jobs  1  3,323  3^323 

A"5  Resilient  Flooring  0 

A-6          Int.  &  Ext.   Painting  8  175  007  145  718 

A-7          Yard  Paving               "  3  106,413  61  *  71 6 
B-l          Fire  Department  - 

New  Construction  1  406,380  79,258 
B~2          Fire  Department  - 

Reconstruction  0 

C-l          S.F.  General  Hospital  3  265,265  107,561 

C-2          Laguna  Honda  Hospital  1  37,021  29,173 

C-3          Health  Center  Building  1  1,538,000  792  ^  61 9 

D  DeYoung  Museum  0 

E  Youth  Guidance  Center  0 

F             Civic  Center  6  562,876  81  135 

G             Hall  of  Justice  3  280,329  1 1 5*071 

H             Miscellaneous  5  1,464,260  621 '376 

Sub  totals  61  $16,538,810  $  7,883,341 
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Ill     All  Contracts  Awarded  Or  Under  Construction  During  Fiscal   Year  1 969- 70 
(  Total  of   I   and  I  I  ) 

Contracts      Awarded  Aggregate  Amount  Expended 


Tabl  e 

Type  of  Construction 

No . 

Val  ue 

F  i  seal   Yea r  1 \ 

A-  1 

New  School  Construction 

1  1 

$13, 454 , 040 

$  6, 471 , 798 

A-2 

Misc.  Al terat  ions  - 

Schoo 1 s 

63 

1 ,958,696 

/ 1 3 , 0o2 

A-3 

Acoustical  Work 

9 

280,471 

110,131 

A_4 

Roof  i  ng  Jobs 

5 

22,776 

22, 776 

A -5 

Res  i 1 i  ent  Floor i  ng 

2 

7,  373 

7,373 

A-6 

Int.   &  Ext.  Painting 

23 

309, 699 

208, 61 8 

A-7 

Yard  Paving 

10 

319, 885 

220 , 781 

B-l 

F  i  re  Department  - 

827 , 7 1 5 

New  Construction 

3 

393 , 993 

B-2 

F  i  re  Department  - 

Reconstruction 

2 

1  2 , 097 

1 2 ,097 

c-i 

S.F.   General  Hospital 

7 

5 , 542 , 826 

1 , 063 , 007 

C-2 

Laguna  Honda  Hospital 

1 

37,021 

29, 173 

C-3 

Heal th  Center  Bui  1 di  ng 

1 

1 , 538,000 

792,619 

D 

DeYoung  Museum 

2 

1 7, 762 

V  990 

E 

Youth  Guidance  Center 

0 

F 

Civic  Center 

9 

578,081 

96,340 

G 

Hal  1  of  Justice 

3 

280,329 

1  15,071 

H 

Mi  seel  1 aneous 

28 

h,  407, 954 

1 ,834,233 

Total s 

179 

$29,59*+,  725 

$1  2,096,082 

On  the  following  pages  appear  separate  tables  of  current  contracts  for  each  of  the  types 
of  construction  listed  above.     The  Source  of  the  funds  used  to  finance  each  project  is 
indicated  in  the  tables  according  to  the  following: 

Abbreviation  Legend 

Designation  Description  of  Fund 

General  General   Fund  City  and  County 

District  Funds  of  S.F.   Unified  School  District 

Children's  Center  S.F.   Unified  School  District 

Special  Fund 


Pr i  vate 
1964  School 


1964  Bond  Fund 


School  District  Fund 
Special  Reserve 


Private  Donation 

S.F.   Unified  School   District  Bond  Issue 
voted  November  3,    1964     in  amount  of 
$31 ,464,500 

Fire  Department  Bond  Issue  Voted 
November  3,    1964,    in  amount  of 
$4, 890,000 


I  I  -2 


Description  &  Contractor 

A-t     NEW  SCHOOL  CONSTRUCTION 

Buena  Vista  School  (2900) 
General  Construction 
Martinelli   Const . Co . I nc . 

El   Dorado  El  em.   School  (2875) 
General  Construction 
Arntz  Construction  Co. 

City  College  of  S.F.  (2800-R) 
Lab  &  Classroom  Bldg. 

Wright  &  Oretsky  3"29-68 

Treasure  Island  School-Unit  II 
General  Construction  (2973) 
Payne  Const.  Co.  9"27_68 

Potrero  Hill   Jr.  High  School  (2970"A) 
General  Construction 

James  E.   Roberts  Co.  1 1 -27"68 

Visitacion  Valley  Jr.  High  School  (2950) 
General  Construction 

Engstrum  &  Nourse  1 2~ 1 8-68 

Bret  Harte  School   Addition  (3000) 
General  Construction 

De  Narde  Const.  Co.  2-14-69 

City  Col  1 ege  of  S.F.  (3082) 
Student  Union  Bldg. 

Engstrum  &  Nourse  7"11"69 

Various  School s  (31 21 ) 
New  Portable  Buildings 

De  Narde  Const.  Co.  8-1-69 

Diamond  Heights  High  School  (3111) 
Clearing,  Grading 

L.  C.  Smith  Co.  8-1 -69 

Grattan  El  em.  School  (3150) 
General  Construction 

Ralph  Larsen  &  Son,    Inc.  1-14-70 


Total   Aggregate  Value  and  Amount  Expended 


CURRENT  CONTRACT  DATA  1969"70 

Compl ete 
Awarded  Date  or 


Cont  ract 
Amount 


Amount 

Expended  Fund 


10-3-69 


10-25-67  9-27-69 


6-8-70 


98% 


87% 


17% 


$  875,190 
758,553 

1,313,218 
321 ,640 

3,422,900 

3, 770,000 
543,521 
667,000 
160,725 
354,280 

1 ,267,013 


$  329,211 
91 ,389 
786,200 
196, 291 
1 ,661 ,294 
1,789,147 
482,049 
538,724 


1964  School 

1964  School 

1964  School 

1964  School 

1964  School 

1964  School 

1964  School 

1964  School 


143,206  District 


286,240  District 


168,047  District 


$13,454,040  $6,471,798 
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CURRENT  CONTRACT  DATA  1969-70 


Description  &  Contractor  Awarded  Date  or  % 

A-2    MISC.  ALTERATIONS 

Hunters  Point  No.  1  and  (3014) 
Jedediah  Smith  Schools  to  John 

McLaren  Schl  Property 

Relocation  of  Portable  Bldgs. 

Kenneth  K.  Lind  9-1 8-68  1-7-70 

Balboa  High  School  (2980) 
Alt's  to  Electronics  Shop 

Wm.  Mcintosh  &  Son  11-13-68  7~28-69 

Polytechnic  High  School    (3061 ) 
Central   Broadcasting  System 

Cormac  2-28-69  9'8-69 

Gal ileo  High  School  (3026) 

New  Rifle  Range  &  Classroom 

Wi lner  Construction  Co.  3*21-69  1"15"70 

Sunshine  Orthopedic  School  (3075) 
Court  Covering 

Malott  &  Peterson-Grundy  4-11-69  7"31"69 

Abraham  Lincoln  High  School  (3062) 
Kitchen  &  Cafeteria  Elec.  Wks . 

Grandi   Electric  Co.  6-25"69  9-15-69 

Everett  Jr.  High  School  (3067) 
Elec.  Service  &  Feeder  Alt. 

Ed.  W.  Scott  Elec.  Co.,   Inc.  4-11-69  10-23"69 

Marina  Jr.  High  School  (3070) 
Steam  Table  Alterations 

Thoma's  Sheet  Metal  4-11-69  7"24~69 

Benjamin  Franklin  Jr.  High  School 
New  Electric  Service  (3084) 

McClure  Electric  Inc.  4-23~69  11-15-69 

Various  Schools  (3085) 

Wire  Mesh  Enclosures  &  Rail 

Wm.  MclFttosh  &  Son  4-23~69  8-4-69 

Edison  School  (2712) 
Cafeteria  Alterations 

S.P.   D.   Construction,    Inc.  4"23"69  1 -5-70 

Various  Schools  (3098) 

New  Prefabricated  Portable  Bldgs. 

Speedspace  Corporation  5_29~69  99% 

Various  Children's  Centers  (3112) 
Floor  Coverings 

Floor  Styles,    Inc.  6-18-69  9~30-69 

City  Col  lege  of  S.F.  (3090) 

Relocation  of  3  Portable  Bldgs 

Ravano  Construction  Co.  6-20-69         9~ 1 5~69 

Benjamin  Franklin  Jr.  High  School  (3106) 
Plastic  Glazing  of  Windows 

Atlas  Glass  Co.  7~2~69  9-9-69 


Contract  Amount 

Amount  Expended  Fund 


$  45,588 
45,892 


44,352 


18,658 


44,795 


168,929 


35,644  Distric 

6,655  Distric 

1,387  Distric 

44,352  Distric 

14,887  Distric 

4,190  Distric 

18,658  Distric 

1,999  Distric 

44,795  Distric 

5,568  Distric 

68,604  Distric 

154,330  Distric 

7,817  Distric 

17,800  Distric 

19,230  Distric 
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CURRENT  CONTRACT  DATA  1969-70 


Description  £■  Contractor  Awarded 

A-2     MISC.  ALTERATIONS  (cont.) 

Anza  School  (3105) 

Plastic  Glazing  of  Windows 

Associated  Glass  Co.  7"2"69 

West  Portal   School   (  3089) 

Relocation  of  Portable  Classroom 
Build! ngs 

H.   E.Rahlmann  Co.  7"2"69 

Guadalupe  School  (3108) 

Plastic  Glazing  of  Windows 

Atlas  Glass  Co.  7"9~69 

Visitacion  Valley  School  (3109) 
Plastic  Glazing  of  Windows 
Wm.  Mcintosh  &  Son  7S~63 

Various  School s  (3091 ) 
Metal  Guards 

Crown  Iron  Works  7"9"69 

Francis  Scott  Key  School  (3107) 
Plastic  Glazing  of  Windows 
Wm.  Mcintosh  &  Son  7_9"69 

Woodrow  Wi  1  son  High  School  (313D 
Glass  Replacement 

Progress  Glass  Co.  8- 1 3 "69 

Luther  Burbank  Jr.  High  School  (3130) 
Glass  Replacement 

Atlas  Glass  Company  8_13~69 

Abraham  Lincoln  High  School  (3122) 
Gymnasium  Floor  Repair 

Pearson  &  Johnson  8~ 1 3 "69 

James  Denman  Jr.  High  School  (313*0 
Glass  Replacement 

Golden  Gate  Glass  &  Mirror  Co.  8-20-69 

Abraham  Lincoln  High  School  (3136) 
Glass  Replacement 

Golden  Gate  Glass  &  Mirror  Co.  8=20-69 

Gal ileo  High  School  (3132) 
Glass  Replacement 

Golden  Gate  Glass  &  Mirror  Co.  8-20-69 

Francis  Scott  Key  Annex  (3103) 

New  Boiler  Structure  &  Misc.  Work 

De  Narde  Const.  Company  9"3"69 

John  Adams  Adult  School  (3078) 
Rehabilitation  of  Chem.  Lab. 
De  Narde  Const.  Company  9~3~69 

Herbert  Hoover  Jr.  High  School  (3135) 
Glass  Replacement 

Golden  Gate  Glass  &  Mirror  Co.  8-27"69 


Amount 

Expended  Fund 


9-22-69 

12-1 -69 

9-5-69 

9-30-69 

9-  16-69 

10-  9-69 
1 -6-70 
9-29-69 

1 1 -  24-69 
9-25-69 

9-  29-69 

10-  27-69 


$        3,384      $        3,384  District 


19,740 
6, 190 
5,071 
5,177 
4,926 
4,476 
3,112 
7,960 
2,074 


27,638 


38,494 


19,740  District 

6,190  District 

5,071  District 

5,177  District 

4,926  District 

4,476  District 

3,112  District 

7,960  District 

2.074  District 

1,572  District 

1,404  District 

27,638  District 

38,494  District 


-30-69 
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CURRENT  CONTRACT  DATA  1 969~70 


Description  &  Contractor 

A-2    MISC.  ALTERATIONS  (cont.) 

Wood  row  Wilson  High  School  (3123) 
Central   Broadcasting  & 
Programming  System 
General   Electronics  System,  Inc. 

Excelsior  Children's  Center  (3145) 
Wire  Mesh  Slat  Fencing 
Wm.  Mcintosh  &  Son 

Various  Schools  (3143) 
Wire  Mesh  Enclosures 
Anchor  Post  Products,  Inc. 

Bldg.  512  Elem.   Schl  (3166) 

S.F.  Bay  Naval  Shipyard 
W  i  re  Mesh  Fenc  i  ng 
United  States  Steel  Corp. 

Gough-Page  &  Edison  Children's 
Centers  (3158) 

New  Kitchen  Cabinets 

Monty  W.  Connery 

Various  Schools  (3154) 
Metal  Guards 
Wm.  Mcintosh  &  Son 

S.F.   Bay  Naval  Shipyard  (3162) 
Bldg.   512  Elemen.  School 

Carpeti  ng 

James  A.  Smith 

Sheridan  School     (31 71 ) 
New  Downspouts 
A  i  re  Geneva  Co  . 

Various  Schools  (3172) 
Wire  Mesh  Enclosures 
Thol 1   Fence,    I nc . 

Everett  Jr.  High  School   Annex  (3182) 
Rental  of  Prefabricated 
Portabl e  Bui  1  dings 
Designed  Facilities  Corp. 

Everett  Jr.  High  School   Annex  (3186) 
Utility  Services  for  Temp. 
Portable  Classroom  Buildings 
Monty  W.  Connery 

McKinley  School  (3184) 
New  Electric  Service 
Edward  W.   Scott  El ec . 

Gough-Page  Children's  Center  (3178) 
Floor  Coverings 
Wilber  Carney  Floorcover i ng 

Board  of  Education  Bldg.     (3 1 73 "R  ) 
Ma  i  1   Room  -  El ec .  Wo  rk 
Tommie  Electrical  Contractor 


Completed  Contract 

Awarded  Date  or  %  Amount 

8-20-69  2-19-70  $  14,587 

10-  29-69  12-23-69  890 

11-  14-69  98%  10,560 

12-  24-69  3-9-70  1,157 

1-  16-70  4-28-70  3,700 
12-19-69  2-17-70  12,477 

12-24-69  2-3-70  5,473 

2-  6-70  4-28-70  2,585 

2-  27-70  6-4-70  4,166 

3-  11-70  60%  80,325 

3-13-70  90%  16,225 

8-18-70  60%  8,248 

3-25-70  7-7-70  1,723 

3-25-70  0  1,396 


Amount 

Expended  Fund 

$      14,587  District 

890  Children 

9,000  District 

1,157  District 

3,700  Children 

12,477  District 

5,473  District 

2,585  District 

4, 1 66  District 

26,775  District 

13,873  District 

6,310  District 

1,723  Children' 

0  Distr' 
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CURRENT  CONTRACT  DATA  1 969"70 


Completed  Contract  Amount 

Description  &  Contractor  Awarded  Date  or  %         Amount  Expended  Fund 

A-2    MISC.  ALTERATIONS  (cont.) 

George  Peabody  School  (3193) 

Serving  Counter  &  Sink  Replacement 

Thoma's  Sheet  Metal  4-1 5~70  7-7~70  $        1,980      $        1 , 980  Distr 

James  Denman  Jr.  High  School  (3212) 
Fire  Damage  Repair 

H.   E.   Rahlmann  Co.  5"22-70  0  9,182  0  Distr 

Lowel 1  High  School  (321 1 ) 
Central  Broadcasting  & 
Programming  System 

Fagan  Electric  Co.  5" 1 5~70  0  17,117  0  Distr 

James  Denman  Jr.  High  School  (3216) 
Kitchen  Ventilation  Alterations 

Val  ley  SheetMetal  Co.,    Inc.  5"22-70  0  1,925  0  Distr 

Mission  High  School  (3215) 
Resurfacing  Roof  Deck 

Robert  E.  Thompson  5_15"70  0  3,632  0  Distr 

Board  of  Education  Bldg.  (3195) 
New  Electric  Service 

Collins  Elec.  Co.  5"27"70  50%  15,750  7,087  Distr 

Presidio  Jr.  High  School  (3231) 
Metal  Guards 

Crown  Iron  Works  6-10-70  0  1,876  0  Distr 

Dudley  Stone  School  (3236) 
Garbage  Can  Enclosures 

Wm.  Mcintosh  &  Son  6-10-70  0  1,245  0  Distr 

Various  Children's  Centers  (3233) 
Storage  Sheds 

Kroloff  &  Mannoni  6-10-70  0  3,569  0  Distr 

Presidio  Jr.  High  School  (3221) 
Counsel i  ng  Rooms 

S.P.D.  Construction  Co.  7" 1 "70  0  10.353  0  Distr 

Guadalupe  School  (3185) 
Struc.  Stiffening  £• 
Repair  of  Fire  Damage 

Carl   F.  Hartman  Const.  Co.  7~ 1 ~70  0  49,758  0  Distr 

Diamond  Heights  Elem.  School  (3183) 
Repair  of  Masonry  Wall 

A.P.I.  Specialty  Const.  7"1~70  0  6,931  0  Distr 

Balboa  High  School  (3253) 

Alterations  to  exist  Central 
Broadcasting  £•  Programming  Sys. 

Cormac  6-26-70  0  586  0  Distr 

Cabrillo  School   Annex  (3238) 
Covered  Wal kway 

S.P.D.  Construction  Co.  7"1 "70  0  16,893  0  Distr 

Balboa  High  School  (3234) 
New  Ceramics  Room 

Kroloff  &  Mannoni  7~ 1 "70  0  10,369  0  Distr 
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CURRENT  CONTRACT  DATA  1969"70 


Completed  Contract  Amount 

Description  &  Contractor  Awarded  Date  or  %  Amount  Expended  Fund 

A-2    MISC.  ALTERATIONS  (cont.) 

Gal i leo  High  School  (3223) 
Central  Broadcasting 
&  Programming  System 

Fagan  Electric  7-1-70  0  $       18,527      $        0  District 

Various  School s     (3251 ) 

Utility  Services  -  New  Bldgs. 
Portable  Classrooms 

Trans  Western  Const.  6-26"70  0  118,155  0  District 

Various  Schools  (3218) 

New  Portable  Classroom  Bldgs. 

Nibbi   Bros.  5~1 2~70  0  83^,76*+  0  District 

Balboa  High  School  (31^0 
Central   B-roadcast  i  ng  & 

Programming  System  10-8-69         4-30"70  23,277  23,277  District 

Co  rmac 


Total  Aggregate  Value  and  Amount  Expended  $1,958,696      $  713,082 


CURRENT  CONTRACT  DATA  1969-70 


Description  &  Contractor  Awarded 

A-3     ACOUSTICAL  WORK 

Portola  Jr.  High  School  (3087) 

Acous.  Ceilings  &  Light  Fixtures 

McClure  Elec. ,    Inc.  5-14-69 

Alvarado  School  (2985) 

Install,  of  Acous.  Ceilings 
&  L  i  ght  F  ixtures 

McClure  Electric  Co.  5"21 "69 

John  Adams  Adult  School  (3119) 
Install  of  Acous.  Ceilings 
&  L  i  ght  Fixtures 

Fagan  Electric  Co.  7"9_69 

Mission  Nursery  (3156) 

New  Acoustical  Tile  Ceilings 
Pritchard  &  Stone,  Inc. 


Alemany  Adult  School  (3140) 
Install  Acous.  Ceilings 
&  L  i  ght  Fixtures 

McClure  Electric  4-15-70 

McKinley  School  (3224) 

Install,  of  Acous.  Ceilings 
&  L  i  ght  Fixtures 

Wm.  Mcintosh  &  Son  5~22-70 

Raphael  Weill  School  (3196) 
Install,  of  Acous.  Ceilings 
&  L  i  ght  Fixtures 

Crown  Electric  5"15"70 

Various  Children's  Centers  (3217) 
Rewiring,  Lighting  &  Acous.  Work 
William  Mcintosh  &  Son  5"27_70 

John  Swett  School  (3232) 
Acoustical  Tile  Ceilings 
The  Sono-Ceil  Co.  6-26-70 


Compl eted 
Date  or  % 


8-29-69 


1 -29-70 


1 1-10-69 


12-19-69  3-5-70 


Amoun  t 
Expended 


24,358      $      24,358  District 


59,766 


14,500 


541 


26,719 


58,288 


63,557 


18,942 


59,766  District 


14,500  District 


541  Children' 


5,246  District 


5,720  District 


Total  Aggregate  Value  and  Amount  Expended 


$  280,471 
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Description  &  Contractor 
A-4     ROOFING  JOBS 

Argonne  &  Laguna_Go 1  den  Gate  (3053) 
Nurseries  -  Re-roofing 
Western  Roofing  Service 

Mission  High  School  (3126) 
Roof  Repai  rs 
Western  Roofing  Service 

Sheridan  School  (3142) 
New  Roof  Gutters 
Guilfoy  Cornice  Works,  Inc. 

John  Mui  r  School   (31 27"R) 
Roof  i  ng  Re pa i rs 
Sunset  Roofing  &  Siding  Co. 

Portola  Jr.  High  School  (3147) 
Roof  i  ng  Repai  rs 
Western  Roofing  Service 


CURRENT  CONTRACT  DATA  1969"70 


Compl eted 
Date  or  % 


10-29-69  2-18-70 


3,  165 


7,429 


Amount 
Expended 


3,165  District 


7,429  District 


3,972  District 


Total   Aggregate  Value  and  Amount  Expended 


$  22,776 


22,776 
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CURRENT  CONTRACT  DATA  1 969"70 


Completed  Contract  Amount 

Description  £•  Contractor  Awarded  Date  of  %  Amount  Expended  Fund 

A-5     RESILIENT  FLOORING 

Marina  Jr.  High  School  (3138) 
New  Resilient  Flooring 

J.  L.  Mackall  '  9"3"69  10-24-69  $  32k      $  32k  District 

Alemany  Adult  School  (3148) 
New  Resilient  Flooring 

West  Coast  Linoleum  S-  Carpet  Co.     10-29"69        1 -9"70  7 ,0k3  7,049  District 


Total  Aggregate  Value  and  Amount  Expended  $        7,373       $  7,373 


CURRENT  CONTRACT  DATA  1 969~70 


Description  &  Contractor  Awarded 
A-6  PAINTING 

Northridge  Children's  Center  (3071) 
Interior  &  Exterior  Painting 
Mason  &  Mason  Painting  Co.  3 " 1 2-69 

George  Washington  High  School  (3073) 
Exterior  Repairs  &  Painting 
J.  Wm.  Sorensen,    Inc.  3~28~69 

Benjamin  Franklin  Jr.  High  School 
Interior  Painting  (3076) 
Beck  Brothers  4-1 1 "69 

Roosevelt  Jr.  High  School  (3077) 
Interior  Painting 

Russell  Hinton  Co.  4-23"69 

Portola  Jr.  High  School    (3081 ) 
Interior  &  Exterior  Painting 
R.   P.   Paol  i  &  Co.  4-23~69 

Commodore  Stockton  School  (3115) 
Exterior  Painting 

A.  Quandt  &  Sons,   Inc.  7"2"69 

Francisco  Jr.  High  School  (3086) 
Exterior  Painting 

Beck  Bros.  7"2"69 

Daniel  Webster  School  (3118) 
Interior  Painting 

R.  Schumacher  7_9_69 


Ulloa  School  (3117) 
Exterior  Painting 
R.   P.   Paol i   &  Co. 

Gal ileo  High  School  (3116) 
Exterior  Painting 
R.   P.   Paol  i   &  Co. 

El   Dorado  School  (3128) 
Exterior  Painting 
R.   P.   Paol i   &  Co. 

Argonne  Children's  Center  (3175) 
Interior  &  Exterior  Painting 
Beck  Bros. 

Paul   Revere  School  (3189) 
Exterior  Painting 
A  B  L   E  Pai  nti  ng  Contr. 

John  Swett  School  (3177) 

Interior  &  Exterior  Painting 
R.   P.   Paol i   &  Co. 

Anza  School     (31 81 ) 
Exterior  Painting 
R.   P.   Paol i   &  Co. 


7-9-69 


8-19- 


6-22-70 


Contract  Amount 

Amount  Expended  Fund 


$        4,940       $        4,940  District 
66, 78*+  66,784  District 


23,  832 


3,^50 
4,725 
23,218 
7,440 


23,832  District 


27,900  27,900  District 

22,262  22,262  District 

4,900  4,900  District 

5,600  5,600  District 

1,425  1,425  District 

5,688  5,688  District 

25,846  25,846  District 

9,179  9,179  District 


3,450  Children's 
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CURRENT  CONTRACT  DATA  1 969~70 


Description  £•  Contractor  Awarded 

A-6     PAINTING  (cont.) 

Andrew  Jackson  School  (3190) 
Interior  Painting 

Beck  Bros.  3"25-70 

Twin  Peaks  School     (3191 ) 
Interior  Painting 

ABLE  Painting  Contractors  4-10-70 

Lafayette  School  (3192) 
Interior  Painting 

Beck  Bros.  4-15-70 

Presidio  Jr.  High  School  (3179) 
Interior  Painting 

Peter  Meininger  Paint  Co.  4~15~70 

Robert  Louis  Stevenson  School 
Exterior  Painting  (3242) 
R.  P.  Paol  i  Co.  6-26-70 

Edison  School  (3240) 
Exterior  Painting 

R.  P.  Paol i  &  Co.  7-1-70 

Fremont  School     (3241 ) 
Exterior  Painting 

R  &  B  Painting  &  Decorating  7-3_70 

Sir  Francis  Drake  Annex  School  (3239) 
Interior  &  Exterior  Painting 
Beck  Bros.  7~3"70 


Compl eted 
Date  or  % 


Amount 
Expended 


6,755 


7,864 


6,634 


10,368 


6,645 


5,964 


2,610  Distr 


3,539  Distr 


663  Distr 


Total  Aggregate  Value  and  Amount  Expended 


$    309,699      $  208,618 
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CURRENT  CONTRACT  DATA  1 969"70 


Description  &  Contractor  Awarded 

A-7    YARD  PAVING 

Various  Schools  (3099) 
Grading,   Paving  & 
Underground  Utilities 

J.  H.   Fitzmaurice,    Inc.  5"23~69 

Various  Schools  (309*0 
Painting  Game  Lines 

Fiberaised  Bar  &  Line  Co.  7"9"69 

Various  Schools  (3093) 

Resurfacing  Yard  Paving 
&  Painting  Game  L  ines 

Malott  &  Peterson-Grundy  7~9"69 

Various  Schools  (3092) 

Resurfacing  Yard  Paving 
&  Painting  Game  Lines 

Malott  &  Peterson-Grundy,    Inc.  7"9"69 

City  College  of  S.F.  (3129) 

Resurfacing  of  Existing  Roadways 

0.  C.  Jones  &  Sons  1 1-14-69 

Junipero  Serra  School  (3151) 

Utility  Services,  Grading  &  Pav. 
Trans-Western  Const.  Co.  1 1  - 7 - 69 

S.F.  Bay  Naval  Shipyard,   Bldg.  512 
Yard  Surfacing  (3207) 
National  Surfacing  Co.  4-29"70 

Francis  Scott  Key  School  Annex 
Play  Yard  Expansion  (3243) 
Monty  W.  Connery  7"8-70 

Various  Schools  -  Series  I  (3245) 
Resurfacing  Yard  Paving 
&  Painting  Game  Lines 

Malott  &  Peterson-Grundy  7"3-70 

Various  Children's  Centers  (3208-R) 
Renovation  of  Play  Yards 

Trans-Western  Const.  6-26-70 


Compl eted 
Date  or  % 


Amount 
Expended 


10-15-69 


99% 


61 ,716 


40, 151 


42,385 


46,958 


1  ,561 


15,250 


29,447 


61,716  District 


2,505  District 


31,686  District 


40, 151  District 


37,765  District 


46,958  District 


Chi ldren's 


Total  Aggregate  Value  and  Amount  Expended 


$  220,781 


11-14 


CURRENT  CONTRACT  DATA  1 969~70 


9-20-68 


Description  &  Contractor  Awarded 

B-l     FIRE  DEPARTMENT  -  NEW  CONSTRUCTION 

Fire  Station  Company  No.  46  (2981) 
Additions  &  Alterations 
Kenneth  K.  Lind 


Engine  Company  No.  43  (3033) 
General  Construction 
Nibbi  Brothers 


Fi  re  Station  No.   17  (2888) 
General  Construction 
Leon  Carl  en 


Total  Aggregate  Value  and  Amount  Expended 


k-7-70 


9-9-69 


358,841 


Amount 
Expended 


62,494  $ 


,060     1964  Bond 
Issue 


306,675     1964  Bond 
I  ssue 


406,380 
$    827,715      $  393,993 


79,258     1964  Bond 
Issue 
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CURRENT  CONTRACT  DATA  1969"70 


Description  &  Contractor  Awarded 

B-2    FIRE  DEPARTMENT  -  ALTERATIONS 

Various  Fire  Stations  (3159) 
General   Install  of  Radio 
Controls  for  Security  Enclosure 
Overhead  Door  Co.  of  Oakland  1-16-70 


Engine  Co.  No.  7  &  Engine  Co.  No.  46 
Install,  of  Window  Covering  (3165) 
Nicholas  Ciardel la  1-14-70 


Completed  Contract  Amount 

Date  or  %  Amount  Expended  Fund 


5-7-70  $      10,671       $      10,671     1964  Bond 

I  ssue 


1 ,426     1964  Bond 
I  ssue 


Total  Aggregate  Value  and  Amount  Expended 


$       12,097      $  12,097 


11-16 


CURRENT  CONTRACT  DATA  1969"70 


Description  &  Contractor 

C-l     SAN  FRANCISCO  GENERAL  HOSPITAL 

S.F.   General  Hospital  (2913) 
Ward  Bldgs.  50  &  70 
Temporary  Qtrs.  for  Patients 
Leon  Carl  en 

S.F.  General  Hospital  (307*0 
Misc.   Repairs  to  Psychiatric 
Bui  1 di  ng  No.  90 
Arthur  W.  Baum 


S.F.  General  Hospital  (3095) 
Case  Work  Alter.  Histology 
Lab  -  Pathology  Bldg. 
H.   E.   Rahlmann  Co. 

S.F.  Medical  Center  (3100) 
Service  Bui  1 di  ng 
DeNarde  Construction  Co. 


4-2-69 


6-1 1 -69 


11-5-69 


F.  General  Hospital  (2832-R) 
New  Computer  Room  &  Related  Work 
Pathology  &  Clinical  Lab  Bldgs. 
H.   E.   Rahlmann  Co.  12-24-69 

F.  General  Hospital  (3137) 
Repairs  to  Elec.  Work 
Psychiatric  Bldg.  90 

Fagan  Electric  Co.  3"4-70 

F.  General  Hospital  (3205) 
El  ec.  &  Mi  sc.  Work 
4th  Floor,  Ward  Bldg.  20 

Fagan  Electric  Co.  6-26-70 


Compl eted 
Date  or  % 


9-8-69 


90% 


1 1 -25-69 


92% 


Amount 

Expended  Fund 


$     185,687      $      30,950  General 


76,606      $      73,639  General 


2,972  General 


916,461  S.F.Med. 

Center 
Bond  Fund 


28, 174 


23,087 


4,300 


20,285  General 


18,700  General 


0  General 


Total  Aggregate  Value  and  Amount  Expended  $5,542,826  $1,063,007 


11-17 


CURRENT  CONTRACT  DATA  1969-70 

Completed  Contract  Amount 

Description  &  Contractor  Awarded  Date  of  %  Amount  Expended  Fund 

C-2    LAGUNA  HONDA  HOSPITAL 

Laguna  Honda  Hospital  (3015) 
Fire  Protection  Sprinkler 

Allan  Automatic  Sprinkler  Corp.       3"28"69  1  2 ~3 1 ~69  $      37,021       $       29  173  General 


Total   Aggregate  Value  and  Amount  Expended  $      37,021       $       29  173 


CURRENT  CONTRACT  DATA  1 969~70 

Completed  Contract  Amount 

Description  &  Contractor  Awarded  Date  or  %  Amount  Expended  Fund 

C-3    HEALTH  CENTER  BUILDINGS 

Health  Center  No.  k  (2939) 
(Chinatown-North  Beach) 
General  Construction 

Northwest  Construction  Co.  8"2~68  8k%  $1,538,000      $     792,619  General 

Total  Aggregate  Value  and  Amount  Expended  $1,538,000      $  792,619 
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CURRENT  CONTRACT  DATA  1 969"70 


Description  &  Contractor 

D     -     De  YOUNG  MEMORIAL  MUSEUM 

Brundage  Wing  (3163) 

Storage  Bin  Sliding  Glass  Doors 
Central   Al 1 i  ed  Gl  ass 

Brundage  Wi  ng      (3161 -R) 

Remodeling  Existing  Elevator 
S.F.   El evator  Co. ,    I nc. 


1-7-70 


2-4-70 

Total  Aggregate  Value  and  Amount  Expended 


Compl eted 
Date  of  % 


4-9-70 


Amount 
Expended 


4,990      $        4,990  General 

12,772  0  General 

17,762      $  4,990 


I  I  -  20 


Description  &  Contractor 

F     -     CIVIC  CENTER 

Opera  House  &  Vets  Bldg.  (2760-R) 
Rehab.   Phase  I  I  I 
Merz  Bros. 

War  Memorial  Opera  House  (3088) 
&  Veterans  Bldg.   -  Refinishing 
Ornamental    I  ron  Fence 

A.  Quandt  S-  Sons,  Inc. 

Board  of  Supervisors  (3104) 

Install,  of  Movable  Partitions 
Partition  Specialties,  Inc. 

Assessor's  Office,  City  Hall  (3120) 
Addl .   Parti  tion  Work 
Specialized  Interior  Systems 

War  Memorial  Opera  House  &  (3125) 
Veterans  Bldg. 
Emergency  Stage  Flooring 
Roma  Hardwood  Floor  Co. 

War  Memorial  Opera  House  (2774) 
Stage  Recurtaining 

B.  F.  Shearer  Co.  of  California 

War  Memorial  Opera  House  &  (3167) 
Veterans  Bldg.   -   Int.  Cast  Stone 
J . H .   Kaatz  Co. 

Exhibit  Hall   (Brooks  Hall)  (3164) 
Alterations  to  Garbage  Room 
Wm.  Mcintosh  &  Son 

War  Memorial  Opera  House  &  (3194) 
Veterans  Bl dg.  -  Phase  I  I 
Interior  Cast  Stone  Cleaning 
T.  A.  Andrews 


CURRENT  CONTRACT  DATA  1969"70 


Completed  Contract 
Awarded  Date  or  %  Amount 


Amount 

Expended  Fund 


6-14-67  10-22-69  $    350,454      $      45,946  Gener 


4-  30-69  12-16-69 

5-  29-69  8-25-69 

6-  25-69  10-9-69 

6-2-69  7-24-69 

12-22-67  1-5-70 

1-  2-70  3-5-70 

2-  18-70  5-7-70 

3-  27-70  5-25-70 


296 

1  ,260 
205,372 
4,  290 
7,951 

2,964 


4,247  General 


,247  General 


296  General 


1 , 260  General 


28,139  General 


4,290  General 


7,951  General 


2,964  General 


Total   Acqregate  Value  and  Amount  Expended 


$  578,081 


I  I  -21 


CURRENT  CONTRACT  DATA  1969-70 


Description  &  Contractor 

G     -     HALL  OF  JUSTICE 

Hall  of  Justice,  Addnl .  Courtrooms 
General  Const.  (2935) 
Wilco  Construction  Co. 

Hal  1  of  Justice  (3066) 
County  Jail   -  7th  Floor 
Install,  of  Door  Control 
and  Acoustical  Ti 1 e 
Monty  W.  Connery 

Hal  1  of  Justice  (3080) 
Exterior  Waterproofing 
Western  Waterproofing  Co. 


Amount 
Expended 


2-14-69 


4-9-69 


1 1 -1 -69 


7-3-69 


9-26-69 


1 ,489 


28,135  General 


,489  General 


85,447  General 


Total  Aggregate  Value  and  Amount  Expended 


$  280,329 


I  I  -22 


CURRENT  CONTRACT  DATA  1 969"70 


Description  S-  Contractor  Awarded 

H.     -  MISCELLANEOUS 

Central   Police  Station  (2779) 
S-  North  Beach  Parking  Garage 
Biltwell  Construction  Co.  9~13"67 

Golden  Gate  Park  (3042) 
McLaren  Lodge 
Misc.   Exterior  Repairs 

DeNarde  Construction  Co.  1 2-27"68 

Palace  of  Fine  Arts  (3057) 
Decorative  Ext.  Lighting 

McClure  Electric,    Inc.  1  - 1 7-69 

Sunnyside  Rec .  Area  (3022) 
M.M.  Casey  Building 
General  Construction 

Trans-Western  Construction  2~19"69 

Polk  St.  Neighborhood  Public  (3102) 
Parking  Facility  £■  Redding  School 
PI  ayg  round 

Robert  D.  Moore  Const.  Co.  5-21 -69 

Hassler  Hospital  (3114) 
Main  Kitchen  Painting 

Kenneth  C.  Sanders  &  Sons,    Inc.       7" 1 6~69 

Work  Furlough  Center  (3101) 
Alterations  to  Building  at 
930  Bryant  Street 

De  Narde  Construction  Co.  8~8-69 

Calif.   Palace  of  the  Legion  of  Honor 
Lighting  &  Misc.   Elec.  Work  (3152) 
P. A.M.  Lounge  &  Gallery 

Martinez  Electric  Co.  1 1 ~5~69 

Candlestick  Park  Stadium  (3153) 
Improvements  &  Expansion  Phase  I 
Site  Preparation  &  Install,  of 
Synthetic  Turf 
Proposal  A 

Williams  &  Burrows,    Inc.  11-26-69 
P  ro  po  s  a  1  B 

Monsanto  Company  11-26-69 

S.F.  County  Jai 1  No.  2  (3168) 
Emergency  Security  Measures 
fo  r  Men  1 s  Bu  i 1 d  i  ng 

Crown  Iron  Works  1  ~7~70 

S.F.  County  Jai 1  No .  2  (3141 ) 
Chicken  House  &  Feed  Barn 

Penn  Construction  Co.  1 -21 ~70 

Sigmund  Stern  Grove  (3174) 

Reconst.  of  Stage  &  Storage  Area 
Trans-Western  Construction  Co.        3 - 1 1  —  70 

Park  Pol  ice  Station  (3198) 

Emergency  Window  Protection 
Trans-Western  Construction  Co. 


7-24-69 


12-15-69 


11-14-69 


4-3-70 


2-  9-70 

3-  26-70 


4-8-70 
6-5-70 
6-5-70 


Contract  Amount 

Amount  Expended  Fund 


$1,067,726      $     280,897  Gener 


11,612  6,534  General 


31,698  20,959  General 


130,984  90,746  General 


222,240  222,240  General 


1,269  1,269  General 


90,764  90,764  General 


3,319  3,319  General 


806,609  806,609  General 

329,145  191,316  General 


15, 187 
9,649 
13,214 
10,516 


15,187  General 


9,649  General 


13,214  General 


10,516  General 


I  I  -23 


CURRENT  CONTRACT  DATA  1969-70 


Description  &  Contractor 

H     -     MISCELLANEOUS  (cont.) 

Potrero  Police  Station  (3200) 
Window  Protection 
Monty  W.  Connery 

Ingleside  Police  Station  (3199) 
Emergency  Window  Protection 
Trans-Western  Const.  Co. 

Richmond  Police  Station  (3202) 
Window  Protection 
Michel   &  Pfeffer 

Taraval   Police  Station  (3210) 
Window  Protection 
Wm.  Mc I ntosh  &  Son 


Candlestick  Park  Staaium  Phase  1A 
Movable  Stands  &  Install.   (3 1 55"R) 
of  Seating     (Proposal  El) 

Rollway  Grandstand  Corp.  4-22-70 

Park  Police  Station  (3214) 

Security  Chain  Link  Fencing 

Oakland  Fence  Co.,    Inc.  4-24-70 

Mission  Police  Station  (3203) 
Window  Protection 

Michel   &  Pfeffer  4-24"70 

Various  Police  Stations  (3226) 
Emergency  Personnel  Protection 
Work  -  Electrical  Phase 
Potrero  &  Park  Stations 

Crown  Elec.  &  Maintenance  Co.  4-24-70 

Ingleside  Police  Station  (3213) 
Security  Chain  Link  Fencing 
United  States  Steel  4-24-70 

Various  Police  Stations  (3229) 

Emergency  Personnel    Protection  Work 

Electrical    Phase  -  Ingleside, 

Mission  S-  Richmond  Stations 

Crown  Electric  &  Maintenance  Co.  5=1-70 

Northern  Police  Station  (3201) 
Window  Protection 

Michel   &  Pfeffer  5~1 =70 

Palace  of  Arts  &  Science  (3206) 
Theater  of  Performing  Arts 
Wilco  Construction  Co.  5-20~70 

Engine  Company  No.   25  (3169) 

Radio  Controlled  Doors  &  Hose  Racks 
Monty  W.  Connery  5-6-70 

S.F.  County  Jail   No.   2  (3244-R) 
Emergency  Security  Measures 
for  Men  1 s  Bui  1 di  ng 

Crown  Iron  Works  6_5~70 


Compl eted 
Awarded  Date  or  % 


4-10-70  5-25-70 


4-3-70  6-3-70 


4-15-70  0 


4-17-70  5-25-70 


Contract  Amount 

Amount  Expended  Fund 


$        5,517  $        5,517  General 

9,659  9,659  General 

9,400  0  General 

4,188  4,188  General 


3,923 


2,590  General 


5,313  General 


3,923  General 


,793  General 


4,995  General 


23,013  General 


3,023  General 


I  I  -24 


Description  &  Contractor 

H     -     MISCELLANEOUS  (cont.) 

Gilman  Recreation  Bldg.   (3 1 46 ) 
Gilman  Playground 
Trans-Western  Const.  Co. 


CURRENT  CONTRACT  DATA  1 969"70 


$  91,845 


Amount 

Expended  Fund 


Total   Aggregate  Value  and  Amount  Expended 


$4,407,954  $1,834,233 


I  I  -25 


4357 


